JMEG, LP 

SUBCONTRACT 



2941 Trade Center Dr., U206. Carroty, TX 75007 V:972-590-55SS F:972~S9B~5590 
DATE; Feb. 8,2011 



SUBCONTRACT NO. 3345905001 



This Contract made BY AND BETWEEN 



SUBCONTRACTOR 



CONTRACTOR 



Chambers Engineering, LLC 
jO IMain Street, #1230. Fori Wn rth TX 76102 



Federal Employer Identification No. 



Subcontractor's State Sales Tax 
No. 



Subcontractor's State License 
No. 



FOR (OWNER) 
PROJECT NAME 



LOCATED AT 



JMEG. LP ~~~ ' ~ ~ " 

2941 Trade Center Dr., #200, Carroliton, TX 75007 

Southwest Airlines Co. — ~ 

L Q- .....Box 3661 L Pal las. TX 75235 

Love Field Terminal ~ 



N/A 



Love Field 
Dallas, TX 75223 



WITNESSETH; Contractor and Subcontractor agree as follows: 



Sterns in aria accordance with .he plans. specTSot and SIm r f un f lta «. intercommunications, and Exit Anti Backflo w 
pf , 43 , 9 f p 01 ,°" d atlaCtaeMS *^^J^Z^m 1 ^„r°"? ed °" EX ' ,ibit " A " JMEG ' ^ Pure t O der 

~c^^ 

S „e Law Ho US e Bil , ond and ^^^^^^^^ ^ 



S3,O02,I53.OG 



ol the sat.siactory performance of this Contract. Final pa ™„ under ThT r , , :„ ? WmMtS hereUn,)er shal1 be ^rtsidered as evidence 
re ease ofliens Ten percent or the atoenn, O^S^S*?* <'"i>' « **»»• •» Contractor a c„ m 

Contrnctor unti fins' "nrrt«t/"!n n , , minora irom JMLu, LP tf ower nfv^ ve ^mnu..,) l 4 - . 

° mHleUOn - Ail Pny,nentS 10 bc ma * ^ Joint Check as per Joint Check AErecmeni in e1Sa« * 

as well as describing the work involved, and is signed by bo^ part.es " ^ 0rder S€tS f ° rth ,he af ™^ ^nch addition 

lamthar Wlt h jobsite and wortdng conditions renting to Cr!^^^ ^ W end is My 

d ' reC,ed b >' thc Conto ^ "'Hi the progress of the structure ^ *"* W1 " COny forward ™ d c0 ^te his work as rapidly as 
7. INSURANCE AND INDEMNIFICATION (A\ far rnnn 

!S NCY ° F WMCH A ™EB viS THE RECEIPT AND 

AMOUNT, SUBCONTRACTOR SHALL TO TOE FULLEST^ EXTF^^pt^r a«TTr^^t! S5 °° 0F TIIE SUBCONTRACT 
S S SS ' PROTECT AND DEFEND CONTaf O ^ UNCONDITIONAL INDEMNIFY, 

i . * «f,T L0VEES (THE " IND EMNITV" OR -INDERWITEE^ Fltn * ™? IITECT ' AND ALL OF THEIR AGENTS 

LIABILITIES, AND EXPENSES (INCLUDING BUT NOT I rtflUE^ CAINST ALL CLArMS ' IMAGES, LOSSES 

AND PUNITIVE DAMAGES I F A L LO \V E D B\' A pp a n i r i * u T ^TTO E Y FEES, OTHER LITIGATION EXPENSES 

M,L5 UK SERVICES OF ANY KIND UNDERTAKEN BY 



n^^^n^I?!' WHETHER OCCURRING ON OR OFF THE PROJECT , T r p D ™„ 

DAMAGE, LOSS, LIABILITY OR EXPFN'KF / i \ ic A-™,,„.t PKaJLCT SHE, PROVIDING THAT ANY Slirn ri tl „ 
OF ANY PERSON (INCLUDInS I M^S^S el S JkoSS™°. B0D,LY ,NJURY « S»CI<NEsI WSeTse oS DEATH 
f^Tfl INFRINGEMENT, OR TO INJU R f^ AND an * THIRD PARTIEsf m 

USE RESULTING THEREFROM, AND ( B V IS CAUSFn I K?i 0F TANGIBLE PROPERTY INCLUDING THE LOW nrr 
OR OMISSION OF SUBCONTRACTOR OR 4NYOOT M S IN PART BV AW NEGLIGENT OR WRONG FUI ^ rr 
WHOSE ACTS IT MAY BE LIABLE, OR I i CAmFni fu Itl^ INDIRECTLY EMPLOYED BY IT OR ANYONF Rot 
EQUIPMENT FURNISHED BY SUBCONTR^rS 11?* AR,SES OUT W THE USE OF ANY PRODUCT^ T MiTrnf?,^ 

INDEMNITEE'S NEGLIGENCE OR WRONGFUL Af Ts n B n ,ceS CAUSED BY OR ARISING OUT OF EACH 
WHO IS SOLELY NEGLIGENT. IN AN " AND AU n iKu^ BUT ,T SHALL NOT APPLY TO ANY INDF MNITP r 
SUBCONTRACTOR, OR ANYONE DIRFm v no AGAINST INDEMNITEES, BY ANY EMPLOYFF or E 

WHOSE ACTS S U B C O N l^V CT O^^I A Y R F* I £5, T 111° TLY EMPL0YE ° *Y SUBtoNTRACTOH A^vONr mo 
SHALL NOT BE LIMITED W M S B ?AW SSr"™ OBLIGATIONUNDER THK^PA^.CR A PH 
COMPENSATION, OR BENEFITS PA Y A IlE BY ORFOU I mrnv T ™ AM <*"™ OR TYPE OF DAMAGES ^ 
DISABILITY BENEFIT ACTS OR OTHER EM PI WEE^5S?2^ < 2? R WDER W0RI ™S' COMPENSATION ACTS 
THIS ARTICLE SHALL NOT EXTEND TO THE I I A R» ^v^rTn^' ™ E OBL, GATIONS OF SUBCONTRACTOR Sd 
OF (A) THE PREPARATION OR APPROVaI Sf MA W S < ^ CHITECT ' ITS AGENTS > OR E M P LO Y E ES^UU^INC Hi rr^ 
DESIGN, OR SPECIFICATIONS, OR (B^THF S^OF ^ p«NIONS. REPORTS, SURVEYS, CHANGE ORDERS 
ARCHITECT, ITS AGENTS, OR EMPLOYEES PRO VI Sf n Srru^/ LURE T ° G,VE DIRECTIONS OR INSTRUCTO^ rv 
THE INJURY OR DAMAGE, N O T E ' THIS PR Ql F r ti f a ^ k G OR FAI ^RE TO GIVE IS THE SOLE Qi wnr 
INSURANCE PROGRAM AND SUBCOnSto^ >mu *™J^ L UABIL1TY CONTRACTOR CONTROLLED 
ENROLLMENT LISTED IN THE CCI P A IAN L^Zl I N F VI U ritm? I i u» T0 E,NR0LL THE PROGRAM 4S PIER THE COP 
BY THE COP ADMINISTRATOR «!0*i^^ MUST ENROLL A^SS 

J" be ™-<^d with insurance companies bo h^SleTaS- ^ 0—5 «» Exhibit ^ Such^Si 
where Project , s located. Prior to commencing Work sTmnZinrl7u Bnc l llcensed 10 "^nsoct business and issue insurance in the State 
Contractor the Certificate of Insunmcc on the im^ to S T I execute and 1 i e to 
as required by this paragraph. I„ the event Subcont ^ tor f i s ot^ t Ll ^ ^ ^ a " req " ired if1SUrance co ^age<s arid aLums 
hereof to Contractor with executed Certificate of Insurance fo r ctT unu* Uw required irisurance &mfeh evTdence 
insurance and reduce the Subcontract Amount by ^ler^: ^ ^ hwc the * but not {he ^ligation, to prlJe such 

8. SAFETY: Subcontractor shall be responsible for sifiMv «F,r= 

respect to its work. Subcontractor in addition to its olnsmZl^nT ? ^T* Md shBn lake al1 rea50nabl « ^fety precaution, with 
for the Project^ including Contractors policy regarlX" alcohol 1 ut 'I**** P ° lkks md initiated" b?C« 

ordinances, rules, regulations and orders of any pubfc auThnri^ rJ 1 d 5 om ™ ,!ed su ^tance S , and shall comply with all applicable lawf 

employees. Subcontractor shall require its pcrsonneJ to attend Z ™Sf ■ P Cm ^or of any injury to anv of the Subcontractor', 
attend Subcontractor agrees that in pcrtoZ^^^^^^^ m '^ 1 Conduct ^ direct sZoZZ to 

unlawful or hazardous manner and shall be soiel re lums 1 1 irt T f ^ ° T dlSp0SC ° f any hazardous ch ™^ °r sub stances ^^n n 
wastes, che mi co,s ,n.d subst TO which are hJ^ST^t tS^^T^ "* ^ 

9. GUARANTEE; It is further agreed that Subenmnrtnr »,;n . u- 

^ >«i" «,i JtStZT^^^T?*? T ,CPair »>' - deteive mal eri , or w„r taa „< hiB 

2. ASSIGNMENT: The Subcontractor shall not asskn mmfcr m 

3. FAILURE TO PERFORM: In the event, the Subcontractor shall M „fi 

wo* .n a timely, work manIike and safe manner, (bTfa o p al'te " ^7^°" fai ' '° tbe S " b »«™« 

numter o properly skilled workmen, (c) fail to have a £ Proi ttlZ U P f '"P 6 ™ 5 ™ 0r fail ,D furnis h « sufficient 
quanta, (d) fail to promptly correct defective work ( aflTf D ™,Mlv 1 Tfu* ^f^ m P™ P er qualify and 
or © otl,erw, se dehy the work of the Contractor or other P™ « ontSoTr , "T*" 8 ' ''' S ° b,ieati ° nS 0n ^Wt 

f reject contractors. The parte acknowledge that each of the forgoing 



Subcontractors ^ t0 d0 so , 5le C^ttZKt ^TT" 'TT * '"f °— 
drawings, materials, engineered products and equipment belonpit tn fef, * '" pfB1 and may take Priori of all 

the Subcontract Work. Upon termination of Z TsZol tracUnTho e o i ^ET^* d ~™ d "'"^ '° 

entitled to receive any further payments on ,h N "t^I ? n f e F™""***' ** Subc ™>™tor -Ml not be 

accepted by the Contractor. General CMr^or ™ri *e Subcontract work has been completed and 

.he Contractor. The Subcontractor aXZ^t^Z^T .1 1,35 received by 

cost of whatever nature plus all damages, kJ^XSS^. Subcontract work, including all performance 
Contractor's damages, cost, and liability ' „ Sn E anon,'ev< , ? ™T ,rKufred ^ the Contractor. If the 

pay the difference I the C»«^ T^C^^l^^ TJ' S ?* am * Subcontractor shall 

■» than the amount due under this Subcontract ^k S^^^ C " 

' " ™,f ,L C S - -k to be done by him stal , bc , t m 

proper and sufficient for the completing „„d Rutting of a l" he Z « * ZLThh^'™"' 7"™ 0l ' a " ,vhM »™r ■« *>« be 
otter work pertaining to the above, mentioned in the plans m Unedfauon, ft ,1,* f ' ^ ^mcui, or rental thereon and 

specif.eatioas (detail ,„ere„r,o he furnished by SubcnUctorlT^^ - «* ^ «- 

' " r Pr ° Per """"!« * « — ^ * ofbe work bv the 

work condemned by Contractor ta^ETT^ X.^K2T * *™ "* ^ ""'^ 

16. PROGRESS PAYMENTS AND FIMAL PAYWFMT- Ti«» <s< t, . 

reasonable time as enables the Corner t oIp|vfo r £,m™ ^.^^ ^ ^ ™* 

accepted by said Subcontractor as final if die Oder's estimate nrf4hlnf ' ° VVner s eSUmafeS of P ro 8 ress I«ynwns shall be 

this Subcontract the Subcontractor's right to ^^t^^^^^^ ^ ^ l ° ^ of 
Progress Payment have satisfied: (a) approval and accent mcen ' wJ f > f , 1E foiltwm g conditions precedent to each such 
(b) receipt by Contractor from Owner o%aZ^o S^ b >' Architect and Contractor. 

Application for Payment provided by Subcontractor. (c S£ toS Wlth Contract approved 

material costs mcurred by Subcontractor in connection with its Work . coll 2 hv ° by Subcom ™ *at ail labor and 

certified payrolls required bv the Contract Documents ( d fi mZt 1 1 r " T T ! paymems have bee " P^-'d in full including any 
hen for a final payment, in the foon P-id^ b^ ^ " waiver of lien or a nil 4ver of 

with Article 6B; (f) furnishing Contractor applicable busin«s lS siKx P™°f required insurance coverage in accordance 

State in which the Project is located. Subcontractor S nf 08 ^ f ° f Va,id contractDr 's license for the 

any other requirements of this Subcontract, the SubcXtt J- S RiiS^^. " ^ t0 ln Mditio " to 

precedent to Final Payment have been satisfied: (a) appravo?^ Mt *>< ""til the following conditions 

Architect and Contractor; (b) cornpietion of all "punch- ist^ ^ work ^Xnvnl^^u**™*™™ ^ Fmal Paymem b >' 
Documents; (c) delivery to Contractor or all manuals ' bl i ^ n ° T l ° bfl . ne ° le Work int0 co ^"»ee with Contract 

required by the Contract Documents, and anv tt^ Z^t TT™ lmM J m th ° Se f ° r materiai and ^Jpmeni as 

itrv tor ' s Work b ; Comraccor from °— ' ^> "^Coc~ f^!^ S e f fl^lT ror 

uccounis mcurrea Dy Subcontractor in connection with its Work have been oaid in fiifl m 7 1 f S " OCOfliractor thal al1 'obor and material 
and final waiver of lien in form provided bv Contractor slcLlZ^T , { ^ urn!shln e 10 Contractor a complete general release 
Contractor. The Application for Final Pnvm^mcZ will t ™1 Y ? UI ^ ^ rbk ° f non « me «s by the Owner to the 

paid by Contractor. No payment to SubcX" less any Subcontractor costs or expenses 

^aforany part thereof orconstit^ea^ 

P~ final, may be .educed by Contractor on account 
Subcontractor to make payments proper v to its subcontrac^so/ ,nt r f g probab]hl >' ° rm m faints; (d) failure of 
reasonable doubt that this Subcontract can be^iSS^Stffe^" ff* ° r HCab ' e ^ faS ' ^ d tri ^ ^nefits; (e) 
Subcontraet; (g) backeharges; or C h) monies previou^ paW * S ut^ tor o S tT"' ^ ^ (0 ^ matedal of this 
If the satd causes are not removed, within forty-ei.ht (48) hours at™ n0t c! '^^le by Subcontractor. 

Subcontractor's expense. Unless prohibited bv law i is alrT/rf ,h J rTf P 5 1 S ° 4 Co,Itmc,0f ma >' rectif >' lh « -™me at 

liability of Subcontractor to Contractor, whether o t not e ^^^T^? setoff against the Subcontract Amount the amount of anv 
setoff. 1101 rdating 10 the Fr °J ecL Subcontractor specifically consents and agrees to such right of 

TIME; It is expressly UNDERSTOOD AND APR pi n i, a u 

Contract The work of this subcontract shall be su^ tot Si "Tu " 8 " d SlmIi bt COnsidered lhe — "ce of the 

adjustments of this Subcontract Time as provided SbcSl^ " " ^ * ^ Schedu,e ln ExJlibit ^ object to 



knowledge or 5 ucl, conditions a „d conta," L" re ,„ P ' C0 " dl " " 5 arc ^ *c responsibility for 

other duly qonHflcd body having jurisdiction over II, "work government, and any board or commission or any 

2 '' 



22, RESPONSIBILITY FOR THE WORK* Subcontract ch,n ,» ;,c ... « . 

necessary precautions to protect the SSS^ Ifedt "T? °' "* ^ * ^ ^ (£l} take al " 
injury, by any cause whatsoever, the work complete or flT- Lrf h * Subc ? mractors Aliens: (b) protect from dama S e or 

the Project; (c) protect the site. Owner's p all f^f Me * ,S! SUPpfe ' t0o!s ' and ^P™nt ator near 

25 X SL^s ^"n^ s 3:^ r::i a s„™ tt 1 by r °rr This c °— — - 

signed by boll, parties hereto. amendments, or modtficauons of the lerms hereof stall be valid unless in wiling and 

26. Subcontractor is responsible for all utility locates « per Tern S.ate Law Housc Bil, ,669 and 239, attached as Exhibit "G" 

in the Contractor notice J^^^^^Z^^T^ SubC ° ntrac,or sha " d ° ** work set fonh 
event of such no fault u^J^^^^J^ST^ T P ™ nt P 6 " 3 '"'" 6 '° " ,C S » h ™<™™'s work. In the 
Subcontract, the Subcontractor '^Ibe S "T*"? '° My payment 10 the Subcontractor set forth in this 

cos, for any work l-^S^^w^ 7? ^ ' hC ~ bl ° and actual dire « 

store on site, and cancelation ch^ges vZ b^,^^-? 9 T""™" prodU< * °< ^™ nt 

■o the amount a„owe d in the ^C^^^^X^^ *» 3 ^ 



IN WITNESS WHEREOF the said parties have hereunto set there hands and 



seats the day and year first above written. 



SUBCONTRACTOR NAME: 
CHAMBERS ENGINEERING, LLC 



CONTRACTOR NAME; 

JMEG, LP 



Sijpcturj 




TITLE 





Signature; 

RUSSELL FERRARO 

SR. VICE PRESIDENT, JMEG GP. INC. 



£JMEG) 

CONTHA CTO RS 

2941 Trade Center, Suite 200 
Carroilton, Texas 75007 
(972) 590 5555 

To: CHAMBERS ENGINEERING 



Purchase Order 



01/31/11 
3345 905 001 
3345 
TBD 




Resale 
^ Tax Exempt 



First of the month following 

Fre 



Ship To: JMEG, LP 

Love Field Modernization Program 
7722 Aviation Place 
Dallas, Texas 75235 
Doug Zimmer (972) 880-6 966 

iffm I q ^.O-jJa Fed j /C^'n'w fveg I' ■ " - ■ ' — ' * 

-f INlTRCO^U^CA-ON5,fi ro -AN-iB«Kr,OWSYS-U« 3 ^'^*> F 3,002,155.00 



2§t & Shipping 
Prepaid 
Allowed 
Ship Collect 
Your Truck 
Best Way 



Extended Warranty adder upon request - $26 560 00" 




Approved 



Sub-total: 
State Sabs Tax @ 0.00% 

Purchase Order Amount: 




3,002/155,001 
3,002,155.00; 



chambers engineering, He 



December 21, 2010 

Siemens Industries, Inc. 
8600 N. Royaf Lane, Ste. 100 
Irving, Texas 75063 

Attn; David Radtke 

RE; Love Field Modernization Project (Access rnnfmi e 
Intercommunications & Exit Anti-BackTow System, ' ^ Survel,,ancB 

Mr. Radtke: 

Chambers Engineering, LLC. has been informed by JMEG Electrical Contractors that u » 

a 3 w a d e fo? Parent SUCCSSSfUl bidder ThiS letter of i" te "' '» « ^ yo afa nofce of 
ITst iVnT^rTL? per your " uote 122010-00000-0323 in the amount of 
$2,914,714.00. Extended Warranty ($25,786) may be added at a later date 

contract with Chambers Engineering LLC d0eS e " ter ' nt0 3 formal 

Please review the specifications and prepare the appropriate submittals and 
drawings for products and materials to be used for the prdeci six sets ChLn2 

f " bS reSp ° nsible for an * «^™^ W^n^ 
these submittals ,f formal pnme contract is not received at the discretion of the JMEG 

For you to begin work, a certificate of insurance must be submitted orior to anv wort 

2 ™ C ?,? le{ '°? ^ CCIP GL Enr0l,ment Foms that weTsen? you vta ema i 
12/01/10. If you intend to sub-tier any of your work, they will be reau red to 7,hZ l 

have. Thank you tor yolrcooptaTon S 17 " 726 " 1730 Wlth a ^ Onions that you may 



Sincerely, 




Gary L. Chambers 
Principal 

Chambers Engineering, LLC 
Cc: Contract 



201 Main Street Suite 1230 
fort worth, 1x76102 
817.332.7730 

fax.81 7.332.7732 



*S j lEf^S SE IVf IS 



Love Field Modernization 
Dallas, TX 
Terminal Concourse Complex 
Bid Number TCP-03 
November 15, 2010 



sie mens reviseci quote reflecting changes from 9s% prims to |pc 10Q% Mnts dlfm 

following Sections: 1 ,ne equipment specifications for each of the 

Section 28 05 00 Common work results for elerlrnnir cnfeh, , j 

• Section 28 05 13 Conductors and cables Z^"^^"? 

• Section 28 13 !0 integrated Access Contro, System (S S 
Section 28 13 11 Access Control System field panel 

• Section 28 13 12 Access control card reader 

Smion 2 2 8 1\ nn tT^ magnetiC SWitdles and sens <« 
section 28 23 00 Video surveillance system 

• Section 28 23 33 Exit anti-backflow system 

Sect,on 27 51 23 Intercommunication system (previously it was Section 27 51 73) 

JJ» 'n*n. ° f ,he Ele *<>* and 
the 95% Prints to the IFC Prints q Pr ' Ce reflects the chan 3^ in device counts from 

Profess,ona, Services wil, provide an ^S!^^" 

RSD Avtailnn KP 088 ! Pn ' Ce 52,940,500.00 
ksu Avigilon IFC equipment tj 77n 7 „ ," 

Total IFC Security Solution K.'"?."^"! 



95% Proposal 
Delta IFC vs. 95% 



$4,441,779.00 
$1,269,434,75 



- Fx!ftf i R qU T f mem $273 -503 
txft Anti-Backflow equipment $125 000 

* Access equipment sno'son 

* Warranty 

* Labnr ' 

$895 574 

o Exit Anti-Backflow labor $ 8*160 
o Project Management labor $43 887 
o Video Labor $377 911 

o Access Control Labor $265 616 

Siemens Industry, inc. 

SL R ° yalLane Phone 972-621-5729 w • 

frviJg tx 75063 FaK ^2-751 1194 ciav.clradtke@siemens.com 

^msbui emens com 

Texas Security License B09536 



S!E!\^E!MS 



1FC 

Prints Description 95 % 

2 s F e^ K ^^ PrimS 

FCWnxLevel 1 SSA Reader capacity license, 512 readers per 2 
2 server {Enterprise & Global Oniy) P 

FCvVnx L2 Extended After Hours Support - up to 1 024 2 

Zf™ ca P a city t requires active Levef 1 SSA « 

14 , ^READER INTERFACE UNSUPERVISED Dl, 5 V AND 12V 58 14 

144 READERS SUPPORTED, 4 Dl UNSUPER 

™ ^!^ 2 A ^ E ? AND INTERFACE UNIT, CONVERTS MULTIPLE 86 

238 WIEGAND DATA FORMATS UP TO 40 Bl 

pTnk^^nf A R ^ READER| GRAY ' P ' Q TAIL ( FIPS201 ICLASS 
232 IS^^ 

49 Kl^^KS^ W/KEYPAD ' BUCK ' PfGTAfL ' 

e std tlm^mS^ REA ° ° NLY ' BLACK * TEHmmi > 

6 Card Reader Pedestal 6 

cKTAh'S^ BaCk ' UP ' 7 " a6 " amp " 11 ™AC, FCC, 6 
Ur listed, 7-Ah battery. Enclosure: 10x12x6 inches 

72 Recommended for M5 Controllers 

Coi U T^ W,TH AC CESS POWER 58 14 

72 P OWER L^M rTCD 24VDC @ 6 AMP, PTC CLASS 2 

288 BATTERY SLA 12V 18AH AGM VRLA TERM-NB «™ 42 

72 Battery Box NB 120 188 

170 GAmmr 1 AWMmm H0US,NG AR ^ORED CABLE/WIDE 30 42 

26 O/H DOOR UNIVERSAL MAGNET/SPDT 204 ~ 34 
4 GATE MAGLOCK X RLS X 32D 14 12 

108 Sounder/ Strobe combo 10 ~ 5 

« f !™ R iI^, N 4000 LB - ELECTROMECHANICAL MAGLOCK 88 20 

33 SATIN STAINLESS, DOOR wimoluok, 

2 Doortronics mushroom button pneumatic 2 ? 1 3 

22 Floor Mount Magnetic Door Holder Jz 

33 Emergency Pull Station Key Reset 

27 Delayed Egress Placard 2 31 

27 



Siemens Industry, Inc. 

8600 N, Royal Lane Phonf Q7? roi r, 7 n Q 

Suite 100 Fax 972 751 1194 david.radtke@siefnens.com 

Irving, TX 75063 y^.sbtsiemem^ 

Texas Security License 809536 



Si Efl^l EMS 



IFC 
Prints 



1 

1 
1 

58 
58 

4 
11 

2 

5 

1 

1 



11 



Description 

Decommission, routing, termination nmnnsmm,™ - w 
XE26 Audio Server Package P 9 Smmmg and commiss ™ 

AiphaPro Software 
62991 Cast WP Box 
82927 WR Sub, Red But 
99705 RIO Unit 
99702 Relay Unit 
1117 P.S. 24V DC 1.5A 
96009 AlphaCom Din Rail 
Exit Anti-Backfiow System 

^^^^^^ 2WAC « ^ AMP OR 
3.25"D, fl5VAC 'Zvj UTPUTS> ENCL m " H X 13 ' W * 

16 port rack mount cat5 'r]45 surge pro 
EDCOCAT6 surge pro 

l^ffil^' ^ St ° ra9e> 2U Rack M ««* 
r inZT; R 16 camera ^anneJs 10TB 

4C-HD-NVMS 8 C3mera Channels 10TB 
8C-HD-NVMS-ENT 
HD-NVMS -ADD-1C 
HD-VIEW-CL-SITE 
16MP-HD-PRO-C 
5.0MP-HD-DN 
ENC-4PORT 

2.0MP-HD-DOIVIE-DN-H-IR 
1.0MP-HD-DOME-DN 
2.0MP-HD-DOIVIE-DN 
5.0MP-HD-DOME-DN 
1.0MP-HD-DOME-DN-H-/R 
5.QMP-HD-DOME-DN-H-iR 
DOME-IND-CEL 
DOME-IDE-PLT 
DOME-OD-PEND 
PEND-GS-WALL 

LC41214SC-SCV 4-12mm F/1.4, auto-iris 
LEF163528CA Canon, 16-35mm f/2 8 atitn iric u Q « , 

ES C HD E P ; C oT" NVR GE 



5 
11 
10 
48 


38 
48 
2 

48 

6 
38 
244 
68 
107 
31 
2 

257 
170 
162 
162 
300 
24 
48 
24 

31 S24 
48 ES-OPT-WALL-SL 
24 ES-HD-PRO-S-HB 
Siemens Industry, Inc. 

8600 N. Royal Lane 
Suite 100 
Irving, TX 75063 



95% 
Prints 

1 
1 

64 
64 
4 

11 

5 





Variance 



156 
156 

150 
150 
468 
41 
50 
19 
27 

41 



1 


-6 
-6 





1 

1 






11 





5 





11 





10 





48 


21 




29 




2 


36 





48 


33 


-31 


4 







7 


6 


"6 


6 





36 




239 


5 


71 


-3 


92 


15 


22 


9 


2 






101 
14 

12 
-168 

-17 
-2 
5 
4 
26 
-17 



Phone 972-821-5729 

Fax 972-751-1194 

wvAv.sbi.siP rnens.com 

Texas Security License 809536 



david. radtke@siemens.com 



SI E Aril EN S 



IFC 

Prints Description 

ES-HD ts Variance 

ES-OPT-WALL-S ! " 6 

5 PR-ON-1D b " 6 

HD-NVR-EXPIS-96TB I 
71 DOME-OD-PEND 
71 PEND-GS-Wall 

18 LEF247028CA Canon, 24-70(11111,1/2,8, auto-iris vari-focal 

6 LEF1428CA - Canon, 14mm,f/2.8, auto-iris 
28 LC32016KW-Kowa S-20mm f/1.6, auto-iris, ir corrected n oo 

1 FSC1714TH-U!tra wide angle theia 1.7mm f/1.8, auto-iris 
181 LC2612TA- Tamron 2.4-8mm, f/1.2, auto-iris 



15 -15 

71 

ji 

18 

i 

28 

1 

161 



Siemens Industry, Inc. 

8500 N. Royai Lane Phone 972-621 -Wo a ^, 

Suite 100 Fax972 75i 1194 david.radtke@stemens.com 

Irving, TX 75063 www.sbt.stemens rnm 

Texas Security License B09536 



HENS EL PHELPS CONSTRUCTION CO. 
STANDARD INSURANCE CERTIFICATE 



Subcontractor's CERTIFICATE OF INSURANCE 



PRODUCER 
□ 



Ffiona 



INSURED 



PHONE NO. A/C 



iSSUE DATE fMMfOD/VYi 



'nm ctftoncAtt is memo m a -«tw of iwoitMAHoi* ow> * ju* c.-.Fu.r, m stents uj»cm 

THE CtRTTTlCAlt MSLWR THIS ceffTiUCATt DCtS >/CT *U£MO. tXTIND Off ALTSB TOP COV*ftAQ» 

AFroacec in int pokcies below. " WM 



COMPANIES AFFORDING COVERAGE 



COMPANY 

LETTER 



COMPANY 

LETTER 



COMPANY 

LETTER 



COMPANY 

LETTER 



COMPANY 

LETTER 



»* POUCIES DESCRIBED HEREIN ISnSLkc^ «*« «* P ™ ™ 



SEVERAL. UAWUfY 
COMMERCIAL CfEfffiRSI.UABli.ny 

jcUWS MA0£ [TjlCO-iSREi.-ct 
CNWWS i CC.:! ;7f-*CTO;i S PHOTECtlVE 

feus wmj. V-.MH- : Mi': cvnr ekciuson deutbd 
aw.oa;oN. course wig uNnesofiounij kazaro 
the cermf icatc nouu-. has istui «kssb as 

AOOfTlCWAt :NS!*!?.ri CM Trt S COVEBAGS 



peter E<v£ciivg 

DATE iMM/DOflff 



fclioj taluAw Conomaual 1..T..1I, ,1, 
tramfljrctwith rawn ISO CCi, palcy taigisf c 



fOUClf WKKSIICIJ 
tmTti ,>.«.ii;;;.--!; 



41!. UMTS IN THOUSANDS 



AUTIWQB&E UAWUtt 

«.l Otlltilt AtftOS 
AUTOS 

.VJMCVv.'JHL' AUTOS 
CUFsr-K UAfiitlfY 



OErtEtoM. AGOfliOATE 
PMOmif.lB-COHWGPS AGGREGATE 
r?i?£i.ViA'. * ADVERtlStMG INJURY 
SAW OCCURRENCE 

rim; OAUAar. iaw owe fire; 

MEDICAL EMTMflE tWf OH6 «ti£OM) 



D<!tiu=iiijl»rStK4mut«rfHiil«wiBn 



D£OUCTtBi£ 

SELP-IHSWf B RET-EOTlOM 



2.CB0 ; 

2.C3SI 
58 



(PBS F£HS£»t| 



DSCESS UfifllUTY 



OTHER THAJI UMBRELLA l-OHM 



AND EMFUWEJUT dftOIUTT 
INCLUDING OFFICERS, MRTWEHS 

AND sous hfwpniETona 

ll'oliim Cs-imlh Ws)v« n» Ssfflf oBJiien) 



f tattutt tiKtltntti 
limits nftcn ttTos:«i:i m'aiHHjrt, 
IS* :»(j:>H.: 



OTHEn 



PftOFEfTTV 



EACH OCCUBRfiNCE 



tt,SBB,es» 

S»TufO«V 



PEWTj 



[MSEASE - FPUCT iw.Ti 



fDISEASE- - EACH r.MP'.CYfcijl 



JwiMannt. <.-..„}. ,.-»>,r.«= t»1^&JwnWBto.ita8 b» i».r,«., ana aay ate, ima 
'I flO." stilrt i"»ir»-£« la 1.1 



FT! HW8B. PW3.PS CONSTRUCTION CO. 

Jtitt tio- 



^iJT«DfllE£D MfcFRESEI-iTMlVS 



tfc. 732 \ 



1 . Schedule, coordinate and obtain all inspections for this scope of work, as required 
by any authorized agency or applicable code. Arrangements for the inspection of 
any area, system, equipment, etc., needed testing or inspection prior to being 
covered up must be made by the subcontractor in sufficient time to allow for 
inspections. The Construction Managers Superintendent shall be made aware of 
all scheduled inspections. 

2. Provide input into the CPM schedule to meet the submittal timeframes required 
by the Owner. Input includes but is not limited to a list of activities, durations, 
manpower, equipment, cost loading (if required), and schedule coordination 
meeting attendance, 

3. The Construction Manager or Owner will provide initial primary survev control 
for the Subcontractor. It is the responsibility of the Subcontractor to maintain and 
preserve all layout established by the Construction Manager or Owner. If layout 
is destroyed by this Subcontractor, it will be replaced at the Subcontractor's' 
expense. 

4. Provide all water required for this operation, including drinking water for their 
employees. 

5. Provide temporary protection and support for all work adjacent to or susceptible 
to damage by this scope of work. 

6. All structural analysis required are to be stamped by a registered engineer of the 
State of Texas. 

7. Sanitation facilities will be provided by CMR for use by all employees on site. 

8. Subcontractor is responsible for all hoisting required for their work, beyond 
hoisting provided by the project as shown in the site utilization plan. 

9. Provide task lighting and access as required to support this scope of work. 

10. Subcontractor is responsible for their reproduction costs. 

11. Subcontractor will comply with the Site Utilization Plan and Safety Plan. 

12. Provide all traffic control required that is in addition to what is currently on site to 
effectively conduct the work of this scope inclusive of flagging, temporary lane 
closures and temporary barricades. 

13. Install, maintain and leave in place all OSHA required handrails and hole 
protection at any floor opening or building perimeter exposed by this scope of 
work or encountered during this scope of work. 

14. Driving surface cleaning required due to a Subcontractors operation shall be by 
the Subcontractor and shall commence immediately and continue until all driving 
surfaces are cleaned to the approval of the Construction Manager's 
Superintendent. 

15. Availability of lay-down area for materials and equipment is extremely limited 
Subcontractors may be required to schedule and coordinate deliveries on an as 
needed basis and coordinate all deliveries with the Construction Manager's 
Superintendent. 

16. Equipment delivery, assembly, and relocating may be required outside normal 
business hours and must be coordinated with the Construction Manager's 
Superintendent. 



17. Provide all necessary information to facilitate coordination efforts and drawing 
production with BIM methods. Attend and participate in all weekly coordination 
meetings if required. 

18. Develop, submit and implement a work plan that is acceptable to Construction 
Manager and the Airport Authorities. 

19. Develop, submit and implement a "P.O.D" (Foreign Object Debris) plan that is 
acceptable to Construction Manager and the Airport Authorities. 

20. All Subcontractor personnel must attend Hensel Phelps Construction Co. safety 
orientation and receive a badge through the Hensel Phelps Jobsite Office. 

21. Validate all permits associated with this scope of work. 

22. Comply with the Contaminated Materials Management Plan. 

23. Hensel Phelps Construction Co.'s contract with the Owner includes liquidated 
damages clauses which designates liquidated damages as follows; 

$25,000 calendar day beyond substantial completion of for gate component. 
$10,000 calendar day beyond project substantial completion date. 
$1,000 per hour of delay with all runways and taxi ways. 



24. Provide a fire watch for all hot work operations performed during this scope of 
work. 

25. Davis Bacon wage rate determination TX080058 - Building - dated 04/10/09 is 
mandated for this scope of work. 

26. Includes all transportation equipment and costs associated with transporting 
employees to and from the parking/staging areas to appropriate work areas. 

27. All cost and coordination associated with Burn Permits required by the City of 
Dallas or any other controlling entity. 

28. All cost associated with individual background checks, fingerprinting and 
badging. Any costs associated with lost, stolen or misplaced badges are at the 
sole expense of the subcontractor arid not reimbursable. 

29. Complete all demolition as shown on electrical, fire alarm, and special systems 
drawings, including all temporary work as necessary to achieve all phasing 
requirements of the project. 

30. System testing, adjusting, and balancing by an independent agency will be 
provided by the Owner. Subcontractor is responsible for preparation, startup and 
coordination of the testing procedures. 

31. Furnish and install all block-outs, penetrations, escutcheons, sleeves, anchor bolts, 
etc. Failure to do so will result in the block-outs, sleeves or anchor bolts having 
to be cut in or relocated at the Subcontractor's expense. 

32. Provide a competent individual for pour watch, operations for each and every 
concrete placement where the Subcontractor has embedded, sleeved or blocked 
out items. 

33. Caulk, seal, sound caulk and fire-stop all penetrations created by or for this 
Subcontractor in accordance with contract documents. 

34. Provide all qualified riggers and flaggers required to rig and flag all materials and 
equipment that are being hoisted by die project hoisting equipment. All rigeers 



and flaggers shall be trained and qualified in their trade in accordance with the 
new crane regulations being released in November ^010 

Subcontract for installation by the Drywall Subcontractor 
j6 - ; hu . t , downs or tie ~ ins must be performed during off hours with an approval 
facility impact request submitted in accordance with the established FIR 
procedure. 

37. Provide full warranties after final acceptance of the work by the Owner. 

feZtT mSt , a r ° 0f CUrbS> 8Uy WirK ' gaSketS alld/or deeper* that are 
requited tor rooftop equipment or penetrations 



asreZ-el T h ""I" 8 ', demolWon ' excavati ^ concrete encasement and backfil 
reqSrents ° ra ° r C ° n,p,y ^ D ' 8 TeSS 3nd LFMP P ermit 
40. Escalation for material has been included for the duration of tire project 

scope oTworl< re " CheS " ^ * is Subcontractor's 

42. Provide, maintain, and remove, any equipment, cabling or pathways for 
temporary servtce during shut-downs and tie-ins. 



EXHIBIT "B 



SUBCONTRACTOR FINAL LIEN WAIVER 



Project Name: 
Subcontractor/Supplier: 

Address: 



The^unciers«gned has therefore provided labor and/or materials for improvements at the above described 

By this instrument the undersigned (being a subcontractor and/or supplier of material for the construction on 
a .porton of the above described project) agrees to look for payment solely to JMEG LP (tie 'Cm rac tor for 
the constructs of improvements on said project) and in consideration of the final payment ,n the amount J 

— _ — — does hereby waive and release any and alt liens on such above d^rrih^H 

project and all improvements presently or hereafter erected thereon and further waives and re eases a 
to hereafter perfect any fen on such project and/or improvements. 9 

The undersgned also certifies that all work, labor, materials, machinery, and equipment furnished hv th P 

t^T^'TV in ? Udn9 a " ,aXeS) haVE been P« fOT a " d ** there ar?noramou™ s unpaiJ^n 
favor o any subcontractor or materialman or any other person furnishing labor and materials ut Ld on the 
basis of wh.ch any lien (commonly called a mechanic's or materialman's lien) h« STcan tofiS 

Z thereof" " a ' S ' " < Q Said 5tructures ' 

Signed this day of t 201 



Signature of Authorized Officer 



Type or Print Name 



Title 

da V of 2010, to certify which 

Notary Public in and for County o f ~~ 
My commission expires: 
(Notary Seal) 



STATE OF 
COUNTY OF 

SWORN TO AND SUBSCRIBED BEFORE ME on this 
witness my hand and seal of office. 



EXHIBIT "B 



SUBCONTRACTOR PARTIAL LIEN WAIVER 



Project Name: 

Subcontractor/Supplier: 

Address: 



The undersigned has therefore provided labor ^w^^^TTZ''' ' 1 

project P aDOr and/or mafenals for improvements at the above described 

the construction of imp ^KS] a ^„lT? ^ JMEG ' LP (the C ° ntractor for 
of _ aia pr , oject) h and ln consideration of the partial payment in the amount 

te^^^^ -lease any and all liens on such above 

The undersigned also certifies that all work labor materia mflPhinon 

undersigned to date (including all taxes) hTve been fulf pai f ^ an Si ^'^f fUmiShed by She 
favor of any subcontractor or materialman or anTnthp ITl ° t m&e 3m not amounts in 
basis of which any lien (t^4«a^^t^ '.^ ^ materia ' S Utilized m the 
work done or materials, machine^ TeaLle^ h3£ been or can be « for 

part thereof. ^ equipment furnished to said structures, property, or facilities or any 

Signed this day of ( 201 Q 



Signature of Authorized Officer 



Type or Print Name 



STATE OF Title " " — 

COUNTY OF~ ~~~~ 

SWORN TO SiDSUBSCRiBED BEFORE ME on this riav nf 

witness my hand and seat of office. — 201 °- t0 cert,fv which 



Notary Public in and for County of_ 
My commission expires: 



(Notary Seal) 



Exhibit "C" 

SUBCONTRACTOR INSURANCE REQUIREMENTS 
GENERAL U ABiyiY JNSURANCE - O COJRANCF popm 

The Subcontractor shall purchase and maintain rnmmn,,i.i /- . , . , ... 

fnrm /,nno i v \ / e dna maincam Commercial Genera Liabi ty insurance written nn = n icr, n,. 

form (1998 or later), with at least the following limits of liability: e ' wr,tten on an IS0 Occurrence 

General Aggregate $2,000,000 

Products - Completed Operations Aggregate $2,000,000 

Personal & Advertising Injury $1,000,000 

Each Occurrence $1,000,000 

Fire Damage Legal Liability $ 50,000 

Medical Expense ^ 5 0Q0 

The Subcontractor sfj ^ nte^nle^?^ 11 ^ ^T' ^ ^ aCC6ptanCe * «^*r. 
accordance with the regiments 1^^^ S^X^^^iST^^ ^ 

the unaltered ISO CG 00 10 01 policy Zm ru f^Tnnf ^ nSUred mntrart " that ^ Wentical to that found X 
provide coverage for Coveted Operate « ^ T^V^lTnT ^ 

paid outside the limits of liability. w^uie statute or repose has expired. Defense costs shall be 

Required Endorsements: 

" « s^^ sh 1 35 Add,ttonal 

shall be as broad as the coveraae provider fn Z L™h P T u 6ra9e f0r the Addf t'onal Insureds 
coverage for Ongoing OpS^^S^t £ "^o^td^'^ 
In P std^) Pnm ^ " d — ^ France before any other Intu^^^'^S 

2) The General Aggregate Limit shall apply separately to each project, 

3) The Subcontractor's Commercial General Liability policy shall be endorsed to t+« ine , • 
subrogation rights it may have against any of the A'dditLaflnsured parties * ™™ ° f 8ny 

Prohibited Exclusionary Endorsements 
I ) Subsidence 

2} Exterior insulation finish systems 

3) Work performed by subcontractor/vendor 

4) Residential (prohibited for residential projects only) 

language to differ CG 00 « tof ^ fp^ C ° ntraCt " ^ ^ ^ aUSeS the 



- WORKER'S COMPEN SATION AND EMPLOYER'S LIABILITY INSURANT 

a) l^cT'T^ 5ha " P T ChaSe / nd maintain Worker ' s Compensation insurance, providing statutory coveraqe for at! 
of the Subcontractor's employees for the state in which the project is located. coverage tor ail 

b) The Subcontractor shall purchase and maintain Employer's Liability insurance with at least the following limits of liability: 

Bodily Injury by Accident $1,000,000 Each Accident 

Bodily Injury by Disease $1,000,000 Policy Limit 

Bodily Injury by Disease $1,000,000 Each Employee 

c) The Subcontractor's Worker's Compensation and Employer's Liability policy shall be endorsed to reflect the insurer's 
waiver of any subrogation rights it may have against any of the Additional Insured parties, 

3* BUSINESS AUTOMOBILE LIA BILITY INSURANT 

a) The Subcontractor shall purchase and maintain (until the applicable statute of repose has expired) Business Automobile 
Liability insurance with at least the following limits of liability: business Automobile 

Bodily injury and Property Damage $1,000,000 Each Accident - Combined Single Limit 

b) ™ «* *V -to, or in the alternative, shal, 

C) 2J£ SST^ tHe *«* ^ ™ « Clonal insureds 

d) The Subcontractor's Business Automobile Liability policy shall be endorsed to reflect the insurer's waiver of anv 
subrogation nghts it may have against any of the Additional Insured parties. V 

^ Islm" sha " « coverage for contractual liability 

, ,nHJ In an ,n5LJreo contract AND shall not contatn any endorsement that deletes mndifipc: nr alters fk« j„p 
of an "insured contract" from that contained in the unaltered ISO poffcj form ^ b0n 

4. UNBRELLA LIABILI TY INSURANTF 

a) The Subcontractor shall purchase and maintain (until the applicable statute of repose has expired) Commercial UmhrPll* 
Liability insurance with at least the following limits of liability- expired j Lommeraal Umbrella 

Each Occurrence $2,000,000 
General Aggregate $2,000,000 

b) The Subcontractor's Commercial Umbrella Liability policy shall follow the form of the underlyinq Commercial Cphp^i 

Umbrella I^^t^s^L^ ^^a^ * The Abstractor's Commercial 

umorena Liao ity policy shall include a drop-down provision that provides coveraqe in the event that Hip limit* nf 

re[K^Xn*^V^X er,yln ^ lie,es r:r ranc ' have been <^°<^* SJS ° 

wnetner me claims paid under the underlying policies would have been covered by the Umbrella Liability policy. 
■ C^^X^!^^ « * ^ S " b — ,s under^To"^:r?n d slt r 



The Subcontractor shall not orovirlf wnrk nr c»r™™ r», * t t . . 

ACORD form certificate of insu an« f ^^ft^Sf agreement until a properly completed Original 
Insurance" attached ^^^^2^^^^ the " Sam ? te CerttofS 

purposes, has been received and approved by JMEG, LP agreement by reference for all intents and 

The Subcontractor shad not orovirip wnrlr nr c,=«„w» „ ^ t t 

"Subcontractor Insurance C^pC ^a^K^L^^ ^ * mV COm P teted 
reference for all intents and ptoses, has be^^ into ^ dement by 

It is hereby expressly agreed and understood that any language contained or not ronton in > ha «c , 
Insurance" attached hereto as "Article 1" and/or the "SubmJmrtnr ! ^contained in the Sample Certificate of 
as "Article r, shall not modify, or fJ^^S^J^^ St3tement " arched hereto 

requirements stated herein. Subcontractor of any obl.gations to comply with, the insurance 

MISCELLANEOUS PROVTSnm<; 

Each of the Subcontractor's insurance policies required herein must be written to orovirie that 1M rr , D ,, 
least 30 days advance written notice of any cancellation non-re ntZ 1 ?m^i h K ' LP ' w,!l receive * 
insurance coverage under such policy. ' non renevval or mater,al ch ange in the Subcontractor's 

If the Subcontractor fails to purchase and/or maintain the insurance required herein imfp I p ch a « k u 
is not obligated) to procure and maintain said insurance and the S^bmn SnrTS' £ ' J have the rfght < but 
necessary information to effect such insurance Subcontractor shall pay the cost thereof and provide all 

««* shall in no way be interpreted as 
secure, at the Subcontractor, ^^S^Jt^s 5Su£^ ^ 

No insurance policy carried by the Subcontractor shall be subiert to limine . ^ 

—nt w*h the intent of the Insurance R-tf^SK. ^s SSS^I^^ 

a"t^~^ ^ companies duly entered and 

must have an A.M. Best rating of A, VH Z Ste" Tn the ; ^ ^ ^ 

The approval, disapproval or failure to art hv iMPr i o -r 

Subcontractor shall not relieve tt« ai^^ S iL? , ? Bny '" SUranCe SUpP " ed by ' or r ^ Med <* the 
any right JMEG, LP, may have £^K£Zt or "* ^ ^ * C °" 35 * ^ ° f 

S^ntc^ *< ■"» trance purchased and/or maintained by the 

contract price. £ P °'' C e5 SLpplled or rec > ulred ° f the Subcontractor are included in the 

StaSslcon^,^ <* '"spection any policy of insurance 

^"d^^^ or se,f-,nsured retention in excess of 

entitled to the insurance pro^tX^^^ ^ re£,ardleSS ° f the identity * the party 

and/or retentions. ' Subcontractor shall not be entitled to reimbursement for said deductibles 

i^K„^LS^;L SU X t S^ m a [nt y naT P,y f T ^ ^''^ ^ ^ 

completion of the "Sample cWa^^n^ a^£™££ ° f ' nSUranCe terein required and th * 

hereto as "Article 1" and "Article 2" ^contractor Insurance Compliance Statem ent" attached 



ACORD 



"Article 1" 



PRODUCER 

Name oflnsnmnce A gene \ License # s 

Si reel Address 

Oily Sliiie. Zip 

Phone: (xxx) x.w-wxx Fax: ^.whw 



CERTIFICATE OF INSURANCE 



JoIfI^ 

uuwi-fcK& NO RIGHTS UPON THE CERTIFICATE HO! HPF? tuic 
CERTIFICATE DOES NOT AMEND, EXTEND OR ALTER THE ?owrI?! 
AFFORDED BY THE POLICIES BELOW, ™ C0VERAGE 



COMPANIES AFFORDIN G COVERAGE" 




INSURED 

Name of Contractor 
S free l Address 
Citv. Siaic. Zip 




to Ihe conlracl (contract fiiie. parties to the conlnet ™ S ™ « f n T P "'k^ °' ,hc l irw P crl >' ;!Ild/w reference 

and a,! Cheir respective am Hales , ub 7dh° £ ™^ f inc or **^" Ejects".) - JMEG, Lf*. Owner 

required by your subcontract ^t^^l^^^J^^ officers employees and agents M h„, any other parties 
respect the General Liability, La / n - SlI reds for both ongoing and compiled operations wit,, 

[ insured parte, with reseeci i^ nJl „ ^ '/r^ "'b™*"™ is included in l.vor of the addition*! 

CERTIFlCATEltcTDER" '"~ J±i ^ 1 ^^^ fmdla Policies. 



JMEG, LP 

2942 Trade Center Dr., #200 
Carrollton, TX 75007 



ACORD 25-S 



CANCEL LATION 



t«SH l H^ Y ° F ™ E AB0VE DESCRIBED POLICIES BE CANCELLED BEFORE thf 

5 J^ R rf£ F T TH£ fSSU,NG COMPANY mS2iSSS fc J?,f 

It-SS N S S T^ 7 ^ H0LDE?? NAMED TO ^ LEFT 
r«t.i.r»E tU-WSAK;- -irl/CH NOTIG6 SMALL— IMPO^P Jurt nsi ,r»TT.. «~ 

" - "* ' Ktw£> tJPuw — The cOMPAwy. its /^f-.jt- rt» 

RcPfife-SeNTAXtygS. -a***!** -CM 

"AUTHOmZEDMp^ENfATW"' ~ ~ _ 



J*COgDJ?<^PO RATIO N 



"Article 2" 

Subcontractor Insurance Compliance Statement 

Dear Insurance Agent, 

The purpose of dm form is to request yoor assistance in confirming that the insurance requirements contained in the Subcontract Agreement between vn,.r 
client, w/t iimt cr 1 n i. , i..„_ .„ .. u . . - = Lt " ,uu uctM-u.ii your 



and J MEG, LP, have beer, met Your assistance in completing the following is appreciated' 



insurance Agent Name 

Address: 

Tele/Fax/E-mail 



Please accurately answer all the questions below regarding ,he subcontractor's General Liability, Auto, Workers' Compensation and Un.br.lh 
P° ,,C,CS * >'* S 0r no ftnswcr w '« » ot ^sariiy be determinative of your client's compliance with their contractual obligation" 



No 

No 



Does the Subcontractor's Commercial General Liability policy provide subcontractor 
with coverage for completed operations and products liability exposures: Yes 

Are defense costs paid "outside of the policy limits: Yes 

Does the Subcontractor's Commercial Auto Liability policy provide coverage for a!! 

vehicles Owned, Hired, Operated, Borrowed or in any other way utilized by the 

Subcontractor: " v n 

l es No 

Are att contractually required partie s included as Additional Insureds on subcontractor's 

commercial general liability policy for both ongoing and completed operations: Yes No 

Does the Umbrella Liability Policy contain limits of at least $2,000,000: Yes No 

Does the Umbrella Liability Policy sit in excess of the General Liability. Auto 

Liability and Employer's Liability policies without gaps between the limits: Yes No 



No 



Is the Umbrella Policy a follow form Occurrence policy: Yes 

Does the subcontractor's Workers' Compensation policy provide coverage for all of 

the individuals that will be working on this project on subcontractor's behalf; Yes No 

Does the Subcontractor's Commercial General Liability Insurance provider have an 

A.M. Best rating of at least "A-, VH": * Yes No 

Do any of the subcontractors policies contain a deductible or self-insured retention 

in excess of $25,000: x/ 



poHeL"?^ f0l ' 0Wine reSlrktiVC end ° rSementS ("Elusions) on the above Subcontractor's Commercial Genera! Liability or Umbrella Liability 

• Residential or multi-familv exclusion: 



Yes. _...No_ 

Subsidence or earth movement exclusion- a- 

i es no 



Mold, Fungus or indoor air quality exclusion: Yes 

Contractual Liability Coverage exclusion (i.e. has the definition of an "insured contract" 

been modified, deleted or otherwise altered in any wav which caused the language 

(o differ from the unaltered ISO CG 00 01 10 01 policy form); Yes 

Damage to work performed by Subcontractor exclusion; Yes 

Tititd-party-over action exclusion; Yes 



.No. 
No_ 

Mo 



Agent's Signature jQ^T " " 



EXHIBIT *'D 



TO: Chambers Engineering, LLC 

FROM: JMEG, LP 
DATE: Feb. 8, 2011 

RE: Subcontractor's responsibility for the 

OSHA Hazard Communication Standard 

As required by a new OSHA Standard (effective May 23, 1988), we request that you 
supply our main office with Material Safety Data Sheets (MSDS) on any hazardous 
materials that you have on site, or plan to bring on site, to complete your work accordinq 
to your Subcontract. We will, in turn, supply your office with MSDS on materials used bv 
our employees or other project trades to which your employees may be exposed. 

OSHA holds you responsible for the safety and healthy of your employees It is your 
oumed by OSHA 137 '" 9 * Communication Pro 9 ram ^ meets the requirements 

In addition, you are responsible for removing excess chemicals and/or hazardous 
materia s which you have brought or might bring to the job site. Surplus hazardous 
materials and their containers (even if empty} will not be placed in job site trash 
dumpsters or trash containers which will result in disposal at public trash dumps. 

Please contact our office to answer any questions or to clarity any issues. 

Sincerely: RAY NAIZER 
President 

Reference: Subcontract #3345905001 



EXHIBIT "E" 
JMEG, LP BILLING SCHEDULE 

Subcontractor: 



Project Name: 

Job Number: 

Billing Number: 

Invoice Number: 

Payment Req. No.: 

Original Contract Amount 

Confirmed Change Orders.,, 

Revised Contract Amount 

Total Completed and Stored To Date 

Less Retainage 

Total Earned Less Retainage ............ 

Less Previous Billings 

Amount Due This Billing 



EXHIBIT ll F" 
SUBCONTRACTOR INFORMATION SHEET 



^^ut^jzr 5 ^ for stora9e ' protection ' and insta,iat - ^ 

On site storage is not provided by JMEG, LP. 

Materials will NOT be accepted by JMEG, LP without prior arrangements, 

fSacceotab^n th" ^ j ° b ^ ^ b * St ° rSd in 3 bonded wareh °^ or a 
Srtificafcn of hnnrtln 6 0rder f ° qua,ify for Da y ment as stor ^ materials 

vrJZ Lnw ^ warehouse and current certificate of insurance must be 

recced and approved poor to release of payment by contractor to subcontractor 

Generaf 'confracTof ^ ^ ^ P ° W6r wil1 be ?™ ided by 

subcontractor ^ requirements are »° °e provided by this 

wo^renotm,^ ^ ^ S , Upt UP ° n arriVal and deDarture ° f Job site. Daily 
work reports must be turned in daily. Forms will be furnished at our field office. 

Upon the completion of the project, a record of as-built drawings must be provided. 

Latest contract documents will be located at the job site for review. 

Any questions regarding installation must be sent in writing to the Project Manager. 

^received t0 ^ madS t0 thS SyS ' em Un ' eSS Witten a ?P rovai from J MEG, 

deTve'rsched^^ 5 *p t0 '"f 6 * SC ° P6 deSCribin 9 the chan S e as ^11 as any 
£5?^X. roP0Ml " 10 haUS 3 ° 0St breakd ° Wn Sh0Win 9 materia " 

The subcontractor's personnel must attend JMEG, LP safety meetina weekly nr 
conduct it's own with documentation to JMEG, LP. V 

l h LL\SZ e ^r l A " P8rS0nS defeCted UndSr ,he infiuSTOe wi » be 



EXHIBIT "G" Page 1 of 

CONTRACTOR FORMS AND INFORMATION 
SUBCONTRACTOR: Chamber Engineering, LLC 

nc - Love Field Terminal 

Dallas, TX 

Gentlemen: 

Certificate from contractor Appointing Officer or employee tn cnnp^o ™ . * 
employees. Exhibit W should be submitted with ^^£. P " ° f 

This is a State of Texas project and subject to the waoe scale as ikteri in thio t= ^ 
Note: These wage scales apply to on-site work only * th ' S Exh,b,t 

Two copies of weekly certified payrolls are required on this nmiP* Thou u „ u 
submitted weekly to JMEG, LP, 2941 Trade Center Dr Suite #200 ^teL^t^? 
Attention: Randy Wissell, on Form WH-347 included in mSSi ? 75 °° 7i 
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TXOtOOSe HOD £. REVISED 01/2 A/n^ T v «. a 

THIS WAGE DETERHI N ATI0K' W AS"REPLACED CM OV^/no- 
b.nerel Dec-ion Number: TXO80O58 04/]0/2009 

Superseded General Decision Number: TX20070O60 
State; Texas 

Construction Type: Building 

Counties: Dallas, rnic - • ~, 

Te: , as _ ' ^- lS ' ..cu t m Q n ana Rockwall Counties »n 



BUILDING CONSTRUCTION PROJ£r T ^ (do-, nnr , nr , h ■ , 

u ? ~ ' - luoes not include sinole fami ]« 

homes and apartments op lo and lnciudlnq « sLories) family 

current HIGHWAY GENERAL WAGE DETERMINATION FOB PaS Mr AND 
UTILITIES INCIDENTAL TO BUI LDJNG CONSTRUCTION) *"* 

Modification Number Publication Date 

02/08/2008 

1 03/28/2008 

2 04/11/2008 
J 06/06/2008 

4 12/05/2008 

5 01/23/2009 

6 04/10/2009 

BRTX0003-006 06/01/2006 

Rates Fringes 
BRICKLAYER. ...... cm™ 

, • * i y - UU 6.48 

CARP0429-001 05/01/2000 " ' 

Rates Fringes 
CARPENTER. . . . - . . 

~— ^ 2 - 9 ^ 

ELEC0020-003 12/01/2008 — — _ 

Rates Fringes 

Electricians: 

Cable SpJ icr-r $ 25 36 4 5fj + 5 

._, Llil' " ^ 3 - 20 4.5041 2.51 

ENG10] 78-003 06/01/2008 "~ " 

Rates Fringes 

Cranes : 

Hydraulic Crane (35 ton fi 

under ) S 22 70 

Hydraulic over 3 5 ' B • 60 

tons, Derricks, Overhead 
Gentry, Stiff leg, Tower, 

etc., and Cranes with 



3!. M 



Pi J edr ivi uq 01 Cai __on 

at tacbemem 5 c -j - ?f( 

IRON0263-O0? 06/01/2007 ~ 

R stes Frmae: 



I ronworkers : 

Structure 1 . . . r ~> A , n 

' T * i£i.,ju 4,60 

PLA5006J -00} 05/01/J993 " "~ 



r ringes 

PLASTERER 



nate s 

$ J S - 6 



4 SFTXO669-O0] 04/0] /2009 

F;ales Fringes 

SPRINKLER FITTER IFire 

Sprinklers) ... . c _ t n „ 

__ __;;;;;; ■ ■ -- s ^• 9u ^.30 

SUTX1989-O0b 13/01/3 989 ~ " 



Rates Fringes 
Acoustical Installer $ I ] 6 

Brick Tender... c <~. r <- 

• • 5 c . 60 1.30 

CEMENT HA SON /CONCRETE FINISHER... $ ]3. 38 
DRY WALL HANGER. . - 1 i 1} 

FLOOR LAYER: CARPET (SOFT) 

FLOOR , ,3.33 

GLAZ1 ER _ . „ „ 

" " ' * 1 • - ' » 1.10 



IRONWORKER, REINFORCING. $ ]0 . 33 



Plumbers and Pipefitters 
(Including H VAC Work}.. 



2 .94 



Laborer, Unskilled (Excluding 

Landscape Laborers) c . r . 

" * " ' * - 5 1 - bB j .30 

LATHER . ,. . t- i -j i « 

" * v 1 , .38 ] .04 

Mechanical Insulator.. c in 

Painters : 

Brush 4 Spray _ $ ] .7 6 , , () 

Painters doing drywall 

finishing only ___ s i\i 

PAPERHANGER. ... c . ,„ 

Plasterer tender ........... ., s g QQ 



$ 12.80 



F'ower equipment operators: 

Back hoes ..... r r , , , 

- 40. of ] <3 ] 

i rent hnd Loaders $ g 77 

HOOFER, Including BuiJt Up, 
Composition and Single Ply 

hoGl s s q 4 s - r, , 

Sheet metal worker find tiding 

HVAC Work) ...... . " c i *? on 

• ■ • < . . i 1^.80 2.05 

TILE SETTER $ 33>?5 



WELDEPS - Receive rate prescribed for craft perform! no 
operation to which we J ding is incidental . 

! ! r iJ5l ' e ° c ^55ific5tions needed for work not included within 
f ° pe 01 ^ he c]sssUiC3 ^ons listed may be added after 

I29C?R°5.S Z^nVnur l3b0r StandardS COnlraCt clause, 



isted und rh T' SU de "* nati ° n means that rates 

; 1: ' !! - J i,Cc: Lhe ^ntifier do not reflect collectively 
bargained wage and fringe benefit rates. Other desiccations 
.no,ca te unions whose rates have been determined to be 
pr evay ling. 



WAGE DETERMINATION APPEALS PROCESS 
l e [ HaS th " e b ^ an initial decision in the matter? This can 

an existing published wage determination 
a survey underlying a wage determination 

a !-« P^** " Jetter S6tti »9 ^rth a position on 

a wage Determination matter 

1 a conformance (additional ,- 1 ;i e c <■:,--,,., ... 

JlJond cj csssi f i cati on ana rate} ruling 

^"uZra"!"^^™ 11 " 5 ' includin * 

Re, i r ^L f ! yS ' Sh ° Uld be With the W ^ and Hour 

L use t^ o ; ReoLll'V" 5 V^* ^ 5UrVey W3S "ducted 
nfvi" p- eqinn " : ° If:ces ha ^ e responsibility for the 

cus^r^; 09 ""' If reSP ° nSe fr ° m * hl « "itial 

contact i not satisfactory, then the process described in 2 ) 
^na j.) shouJd be followed. J 

rrni h pi! 95rd '17 ° Lher matter " ol for the formal 

branch ox Construction Wage Determinations. Write to: 

Branch of Construction Wage Determination* 

* age and Ho i ,j r D 3 v j & j Q n 



S. Department 



>a bor 



I'fJO Const i rut ion Avenue, H.W 

Washington, DC 202 ]D 

If the answer to the question in ] s it r , 

Wage and Hour Administrator 
U^S. Department of Labor 
200 Cons t j tut j on Avenue, H.W, 
Washington, DC 20210 ■ 



The 
i 



'he request should be accrmn -ni oh k r . , 
payment data, project d^cnnr,m" m.o.m.tion (wage 



Board lf o rm ^ : ] via d J \° "» 

Lne * Ja 9 e appeals Board). Write to: 



Administrative Review Board 
U.S. Department of Labor 
^00 Constitution Avenue, N W 
Washington, DC 20210 



a«ci Sio „s by the A dmlnrstratlve _ fievaeu Board are flna3 

END OF GENERAL DECISION 



EXHIBIT "H 1 



CERTIFICATE FROM CONTRACTOR APPOINTING OFFICER OR 
EMPLOYEE TO SUPERVISE PAYMENT OF EMPLOYEES 

PROJECT NAME: Love Field Terminal Date; 2/8/2011 

LOCATION: Dallas, TX Project Ho . 3345 

I hereby certify that we are a sub contractor to another sub contractor for construction in 
connection w,th construction of the above mentioned project, and that I h^lJS 

i mplovees be ii^ ' Wh ° S6 S19natu ^ e fPf ears b ^ to supervise payment of our 

employees beginning . ; that he or she is in a position to have full 

the S of Dlas^ COmP ' ianCe reqU '' red by the Copland Act and 

sue f lie K fs^t n th! Z^ 1 ^™^ with our full authority and approval until 
such time that I submit to the City of Dallas with a new certificate appoint™ some other 
person for the purpose herein above stated. MH^nuny some otner 



Payroll Supervisor 



Phone 



Attest 



Chambers Engineering, LLC 



sH.B. No, ] 669 



AN ACT 

relating to the duties of an operator of an underground facility and of an excavator 
nr Kr rxl marI<mg 0flhe ,ocalion of m underground facility. 

l E r™ CT c ED BY ™ LEGISLA ™E OF THE STATE OF TEXAS: 
SECTION 1. Section 25]. 152, Utilities Code, is amended to read as follows- 

Sec. 251.152. INFORMATION INCHJDFn IN MOTirr: Th» , .' , . , , , 

. , , ' 11NLLU1Jtu JN NUULh, The excavator shall mc hide n the notire 
required under Section 251.151: 011 ce 

(1) the name of the person serving the notice; 

(2) the location of the proposed area of excavation including- 

(A) the street address, if available, and the location of the excavation at (he street address- or 

(B) ,f there ,s no street address, an accurate description of the excavation area using any Available 

designations such as the closest street, road, or intersection- 

(3) the name, address and telephone number of the excavator or the excavator's company- 

(4) the excavator's Held telephone number, if one is available- P Yi 

m the starting date and time and the anticipated completion date of excavation- and 
£7} a statement as to whether explosives will be used 

SECTION 2^ Section 251.157, Utilities Code, is amended by adding Subsection (d) to read as 
SECTION 3, This Act takes effect November 1 2001 . 



President of the Senate $^^^1^ 
certify that H.B. No. 1669 was passed by the House on April 26, 2001, by 



a non-record vote. 



Chief Clerk of the House 

1o H N a « n 'ff "1 PaSSed b> ' Sena ' e ™ May 22 ' 200 »- * «" e vote: Yeas 

JO, Nays 0, 1 present, not voting, 5 

Secretary of the Senate 

APPROVED: _^ 

Date 



Governor 



— '/ I " £> 



M.B. No. 219 - 

AN ACT 



etjvaticT"' PenaltieS ' ' raining C0UrS6S re ' a,me '° » otir ™ l '°" of underground 

^r^,™A C I ED BY THE LEGISLAT ™= OF THE STATE OF TEXAS: 

f T ?^ »T 25, l0(i ' U,illties Code - is amended t0 read « follows: 

Sec. 25 1 . 1 06. PAYMENTS TO CORPORATION. Each time a notification corner receives a 

finals [ene-eem]. The corporate shall waive this charge for the remainder of any year in 

which the corporation receives $250,000 [$500,008] under this section 
f^Tini S n^n "'-201. Ulilitia Code, is amended to read as follows: 
Sec. 251.201. CIVIL PENALTY OR WARNING LETTER fal An «r»,i„, (h,, , i , 

Section ?<il isi Tn „ it, , - n ■ ,■ 17 J jK ' ' rK - W An excavator that violates 

mor t $, 000 ™ H mb ' e ^ 3 ^ peMhy ° f n0t lesS than ^22 [«0] or 

more than iLOOO W0 . If a county attorney nr h;^ m tornev decides nn , , n hri ^ n J 

Section 251.201 1 P ,ve h e^ xcav^torTwa^ninP leti.r an H re q uire , h e J rava , nr ,„ - 

one other time heW ih,. fL, , • " , receivea 3 warning letter fr om the hnnrri 

one outer time be ore the first anniversary of the date of the most recent violation the excavnt™ 
,s liable for a evil penalty of no, less than SL000 [SW0] or more than S2JS Soo] 

ha be n sse Sfalnal^un* ^ T** ^ eXCaVat ° r ^ V, '° lated thiS ^ and 

of he Z of tne most recen,' [ • " l°" ? ' eaSt tW0 °* er times before the fot anniversary 
ot me date oi the most recent violation, or has been assessed a ne.nalrv at least one other time 

before the hrsl ^ i^mxMMM^MM^i^^^^S^^^ 
$2,000 |>30O] or more than $5.000 [$509]. f^hj uj not icss man 

(d) In assessing the ciyU penalty the court shall consider the actual damage to the facility the 
effec of the excavator's actions on the public health and safety, whether 2 vida on * s a ' 

will Pr ° Ceedm8 under this section is In the county in 

(1) ail or part of the alleged violation occurred- 

(2) the defendant has its principal place of business in this state; or 
W {he defendant resides, if in this state 

recltItTv7pen a, al t ; 0Unty ^ °' ^ ^ sM b ^ ^ <° 

3PPly l ° 3 reSidEn,ial Pr ° P ^ ™« ~«m on the proper* 



25 SZL^Cs: El C ' ,aPler " 1 ' U ' i,ife C0de ' * — « ^ adding Section 



under Section 2 S I 7^1 £Daffi!!1!n * i ^ £ ^^ 

SECTION 4. This Act takes effect September I 70(11 -,^1 „„ ,- , . , . 

on or after that date. A violation tin or, Z7ul ' . ^ PP leS '° 8 v,olat,on lbat 

t . , « vjuidiion mat occurs before tha date is governed hv u„, * «• , 

when the v o ation occurred W fhm i™, * !~ KS governed by the law in effect 

currea ^ and £hat ,aw i s continued m effect for that purpose. 



^^^^^ " ' ^^M^r 

I certify that H.B. No. 2391 was passed by the House on April 26 5 2001, by 



a non-record vote. 



Chief Clerk of the House 



I certify that H.B. No. 2391 was passed bv the Senate on May 22 2001 hv th, f i. • 
vote: Yeas 30, Nays 0, 1 present, not voting. 7 ' 5 by the followjn g 



Secretary of the Senate 

APPROVED: 

Date 



Governor 



JMEG, LP 
SUBCONTRACT 



2941 Trade Cotter Dr., §200, Carmlitan, TX 75007 K-972-S90-SSS5 F.-972-S90-SS90 
DATE: Feb. 8, 2011 SUBCONTRACT NO. 3345905003 



Tin's Cimtfacl made 
SUBCONTRACTOR 


BY AND BETWEEN 
R&D Professional Services 
3000 Keller Springs Rd.. #200. Camollton. TX 7>r*w 




Federal Employer Identification No. 


Subcontractor's State Sales Tas 
No. 


Subconiractor's State License 
No, 


CONTRACTOR 


JMEG, LP 

2941 Trade CenLer Dr, t #200, CarroMon, T 


X 75007 


N/A 


FOR (OWNER) 
PROJECT NAME 


Southwest Airlines Co. 

P, O. Box 36611, Dallas, TX 75235 






Love new iermmai - — — 


LOCATED AT 


Love Field — — — 

Dallas. TX 75223 



WITNESSETH: Contractor and Subcontractor agree as follows: 



4. 



6. 



dolta Saa> H °° drC<i S "' :, " y Th0USimd Sere " Hundred Thirteen mi "<"'00 52,770,713.00 



PERFORMANCE OF SUBCONTRACTOR'S WORK OR OTHFR ACTIVITII?*; nn crov.rre «r * «»- , 

DAMAGE, LOSS, LIABILITY OR EXPENSE (4* I s ? VTTR IRl ita fir i- m nnmr r-,X, ' ' "1 ULH Li a ijvi, 

WHOSE ACTS IT MAY BE UABLE, OR^S Jsi BV OR ^a^^^^^f^^^^°^ n 
EQUIPMENT FURNISHED BV SUBCONTRACTOR. TH,S INDEMNIFICAT^ 

ACAIN°T ALL cTaMsToSS^ HOLDING HAPLESS EACH IND& AND 

™„' A ' , L ^b , ,' L °' S ?, E , S ,;? S ' S ' DAMAG£S ' EXPENSES AND LIABILITIES NOT BE LIMITED TO PROTECTION 
MSVrSSS^ INDEMNITEE FROM AND AGAINST ALL CLAIMS, LOSSES COST^ 
fNDEMNWF^ N?rr r?«rr nr. < PART,AL 0R OTHERWISE) CAUSED BY OR ARISING OUT OF EACH 

WHm m FI , ™ WRONGFUL ACTS OR OMISSIONS, BUT IT SHALL NOT APPLY TO ANY INDEMNITEE 
«,, n ^i™ . ^ E S LIGENT ' IN ANY AND ALL CLAIMS AGAINST INDEMNITEES, BY ANY EMPLOYEE OF 

WH^m^^™^u^,°; ,ND,RECTLV ^OyEB BY SUBCONTRlcTorOR ANYONE FOR 
e. .7 , SUBCONTRACTOR MAY BE LIABLE, THE INDEMNIFICATION OBLIGATION UNDFR THIS PiaTrn \ ni, 

Dm ill ITV rf^it a™ ^,1 X™^ BLE BY ° R F0R SUBCONTRACTOR UNDER WORKERS' COMPENSATION ACTS 

Tms A RTiri F <H IiT tn T r°^ T "^ EMPL ° VEE BENEFIT ACTS - THE OBLIGATIONS OF SUBCONTRACTOR UNDER 
THIS ARTICLE SHALL NOT EXTEND TO THE LIABILITY OF ARCHITECT ITS AGENTS OR FMP1 m t rr™^., 

Attl^ ^^X^Vl??™ 1 * ° F ° R THE FA,LURE 70 GIVE ERECTIONS OR I INSTRUCTION^ i BY 
h. .. ' S A ' ,KN IS ' 0R EMPLOYEES, PROVIDED SUCH GIVING OR FAILURE TO GIVF IS Till m ' ra n 

H^Snm^ T "'!! F.XHIRI T-J ". SUBCONTRACTOR MUST fivjroi t, AND RF. A PPRflvpn 

o i I Mti icir ADMINISTRATO R PRIOR TO BE ALLOWED TO WORK ONS1TE. ~~ ' — " 

S^riK 3t a " *!" dUfinS C ° UrSe ° f Lhe W ° rk * S*»-^ cost and expense the coverage's 

terns riders and amendments, required of subcontractors by insurance provisions of the Contract Documents and Exhibit "C Such mZTnrr 
shall be maintained with .prance companies both acceptable to Contractor and licensed to transact business and ^m Lurmcct e St ale 
where Project ,s located. Pnor to commencing Work, Subcontractor shall have the insurance companies Z SZit 
Contractor the Certificate of Insurance on the from set forth as Exhibit 'C attached hereto with "a7Z l^Z^Z^Z lunr, 
as required by th>s paraph. tn the event Subcontractor fails or neglects to obtain or renew the J^Tu^^^Z evidence 
thereof to Contractor w,th executed Certificate of Insurance form, Contractor shall have the right, but not thToEton Z ocu e such 
insurance and reduce the Subcontract Amount by the cost thereof: ^ligation, to procure such 

8 " f^S^'S^^ ^ "r 5 ^ ° m 0peralE ° nS Bnd itS empI °>' eeS and shaM ^ e a " ""onablc -fety precautions with 
S^mitr i S " bc ^ lractor m ad f lon 10 !ts ow n sta ^s shall comply with all safety policies and procedures initiated by Contrac or 
for the Project including Contractors policy regarding drugs, alcohol and controlled substances and shall comply with all app cablet 

to™ £W S'l^H^f iiC r th ° r t t ^ Safe£>< ° f P8rS °" ° r -Wut notion derai 

uccupanonausaiety and Health Act (OSHA). Subcontractor shall immediately notify Contractor of any injury to anv of the Subconinrfnr-Q 

9, GUARANTEE: It is further agreed that Subcontractor will at his own expense replace or repair any faulty or defective material or wnrfcrn-mchm 
which may develop w.thm one year from the date of acceptance of the work refeL to herein or for a^ 

33^ofl£S^ equipment insta!led shal! be I,ew un,ess " ***** and ~ 

1 °" c2™" reFeSemS ^ WarfanlS tlnU he l& lkenSed b >" the *»* if1 M ^ P*J«* is located to perform all work which is 

'* CoJt^ T Uli,lzC an >' WOrkcra wtl0Se -P'^em on the Project is objected to bv .he 

uoniractor as oemg unskilled or unsatisfactory for the performance of the work involved. 

1 ^ToHmc^ mtTS hfnl" 1 rf f * " ° thmVise di5 P° Se 0f thiK Subcommct or any par, hereof. 

g * ° r Interes£ there,n ' or ° r h,s P° wer 50 e ^ cu, c the same, without the consent in writing of the Contractor. 



13. 



or hts 



wn r S 2 n Subcontn,ctor shii » W reli.se or for any reason fail to prosecute the Subcontract 

work ,n a timely, voricmanhke and sate manner, (b) fail to supply adequate or competent supervision or fail to furnish a suffi cient 
number of properly skilled workmen, (c) fail to have a, the Project sufficient materials and equipment oft proTr q llkytd 
q«nhty, (d) fail ,o promptly correct defective work, (e, fail to promptly pays i, bills and discharge its o g Zs on i Vro ect 



14. 



or <f) otherwise delay the work of the Contractor or other Project contractors. The parties acknowledge thai each of the forcing 
ss a material breach of the Subcontract. After notice to the Subcontractor to remedv such breach Subcontractor shall " ~ 
unnicd.ately, and m no event longer than three (3) days, remedy such breach in such manner as required by the Contractor Udoii 
Subcontractor s failure to do so, the Contractor may terminate this Subcontract in whole or in part and may take possession of all 
drawings, materials, engineered products, and equipment belonging to the Subcontractor as mav be deemed necessary to complete 
the Subcontract Work Upon termination of this Subcontract in whole or in part by the Contractor, the Subcontractor shall not be 
entitled to receive any further payments on this Project or any other project until the Subcontract work has been completed and 
accepted by the Contractor, General Contractor, Architect and Owner and not until final payment for same has been received bv 
the Contractor. The Subcontractor shall be liable for all expense of completing the Subcontract work, including all performance 
cost of whatever nature plus all damages, losses, expense, and cost, including attorneys fees, incurred bv the Contractor If the 
Contractor's damages cost, and liability, including attorneys' fees, exceed the unpaid Subcontract balance, Subcontractor shall 
pay the difference to the Contractor. In not event shall the Subcontractor be entitled to be paid or to recover from the Contractor 
more than the amount due under this Subcontract for work completed at the date of termination of the Subcontract. 

PLANS AND SPECIFICATIONS: The Subcontractor agrees that the materials to be furnished and work to be done bv him shall be all in 
accordance with the true intent ot the plans and specifications, schedules, drawings ami sufficient materials of all kinds whatsoever as shall be 
proper and sufficient for the completing and finishing of all the above work, and such labor . supplies, tools, equipment, or rental the™ and 
other work penjmmg to the above, mentioned in the plans and specifications, for the above-named structure, according to the plans and 
specifications (detail thereof to be furnished by Subcontractor as needed) and to the full satisfaction of Contractor. 

15. CONDEMNATION: The Subcontractor shall provide sufficient, safe, and proper facilities at all times for the inspection of the work bv the 
Architect, the Contractor, or hi, authorized representatives. He shall, at once, remove all materials and take down and rebuild all portion of the 
work condemned by Contractor immediately upon receiving notice in writing of such condemnation. 

16. PROGRESS PAYMENTS AND FINAL PAYMENT: The Subcontractor is to submit to the Contractor applications for payment in such 
reasonable time as enables the Contractor to apply for payment under the Contract but the Owner's estimates of progress payments shall be 
accepted by said Subcontractor as final if the Owner's estimate and Subcontractor's estimate differs. In addition to any othe required is of 
this Subcontract tire Subcontractor's right to each Payment shell not arise unless and until the following conditions precedent to Such 
Progress Payment have satisfied: (a) approval and acceptance of Subcontractor's Application for Payment bv Owner, Architect J Contractor 
(b) receipt by Contractor from Owner of payment of Subcontractor's requisitioned amount form Owner, in accordance with Com ™t ™vS' 
Application for Payment provided by Subcontractor, (c) furnishing to Contractor satisfactory evidence by Subcontractor that all labor Z 
material costs incurred by Subcontractor m connection with its Work covered by previous payments have been paid in full including anv 
certified payrolls requ.red by the Contract Documents; (d) furnishing to Contractor by Subcontractor a partial waiver of lien or a final waiver of 
vim ^cfe Jm^^'h-* 8 r ™ Pr ° VidCd / « T Ct ° r; (e) fUmiShfng 10 C ° mraCt0r P^ofofrequtod insurance coverage in accord ce 

^ tt ,1 I *l ! ? C °TTl aPPhCab,e bUSin£SS lkenSe < S3tcS taK numbers 08 wel > * Proof of valid contractor's license for the 

« v o J: ssSfiSf* f^rrr; expressly as - umes ihe risk of non - mmmt hy the owner to the cm ^- ] " * 

any other requirements of this Subcontract, the Subcontractor's right to Final Payment shall not arise unless and until the following conditions 
precedent to Final Payment ave been satisfied: (a) approval and acceptance of Subcontractor's Application for Final Payment b yO v^er 
Architect and Con ractor; (b) complete of all "punch-list" work and other work required to bring the Work into compliance wi h Con met 
Documents; (c) delivery to Contractor or all manuals, "as-builts", all guarantees and warranties including those for material and equipment as 
required by the Contract Documents, and any documents required by federal, state or local statutes; <d) receipt of Final Payment for 
Subcontractor s Work by Contractor from Owner, (e) furnishing to Contractor satisfactory evidence bv Subcontractor that all labor and material 
accounts incurred by Subcontractor in connection with its Work have been paid in full: (f) furnishing \o Contractor a complete general reteaT 

SntnlrrT ° A r T T ?? by C ° ntraCt0r - Subc ^ ractor «P"»«y «™s «" risk of non-payments by the Owner to ml 
Contractor. The Application for Final Payment amount will be previously paid under this Subcontract, less any Subcontractor costs or expenses 
paid by Contractor. No payment to Subcontractor, whether Progress or Final Payment, shall operate as an appLal of Subcontractor' Wo k or 
material, or any part thereof, or constitute a waiver of any right by Contractor. Neither Progress nor Final Payments shall bear interest 

11 ' S^a^ Pfl >' mem Amounte . whette Progress or final, may be reduced by Contractor on account 

or (a) defective Work not remedied; (b) claims filed; (c) reasonable evidence indicating probability of filing claims- (d) failure of 
Subcontractor to make payments properly to its subcontractors or suppliers of material or labor, or applicable taxes, fees and frinoe benefits- fe) 
reasonable doubt that this Subcontract can be completed for the balance of the Subcontract Amount then unpaid; anv ^er XaTh of 
Subcontract; (g) backcharges: or (h) monies previously paid to Subcontractor , payment of which was not proper v Lg^ot by Subconu^ctor 
If he said causes are not removed, within forty-eight (48) hours aficr receipt of notice to do so, Contractor mav rectifv L same at 

itmK. £ "fT r K S T? " U ? SS Pr0hibU ? d b> ' laU '' k is °8 reed lhal Contractor may setoff against the Subconiract Amount the amount of anv 
habihty of Subcontractor to Contractor, whether or not relating to the Project. Subcontractor specifically consents and agrees to such right of 

Contract. TlK work of this subcontract shall be -subsiant.ally completed not later than as directed bv Project Schedule in Exhibit "J" subject to 
adjustments of tins Subcontract Time as provided in the Subcontract Documents. " ' J 



19. LINE, GRADES, AND MEASUREMENTS: Subcontractor has and assumes responsfbilrlv. cost and otherwise, for the occur™ of ,11 fine, 
grades, measurements and the* respective reference points, and when conditions are already established, the responsibifltX 

knowledge ol such conditions and conformity thereto. " 1 - Jor correct 

20. PERMITS AND LAWS: Subcontractor shall at his expense obtain all necessary licenses and permits and comply with all applicable laws 

22. RESPONSIBILITY FOR THE WORK: Subcontractor shall at its expense, up to the final acceptance of the Project bv the Owner- fa) take ,11 
necessary precautions to protect the work of other trades from any damage caused by Subcontractor's operations- ^ o 

injury, by any cause whatsoever, the work, complete or otherwise, and ail of Subcontractor's materials supplies too ^ and ^oZinenMf nr n > 
the Project; (c) protect the site. Owner's property and .11 adjacent property from damage (include hu T^m^'^^Z^ 

»- Regulation, P. O. Box 1215, Aus «„ t TX 

24 ' V^fS & , < f L ff k UP: S " bcomR f or agreeS l ° St ° re al! matcria,s ' m his custod >' « such n manner as to prevent damage or loss and lo dailv 
Remove nil rubbish, debris, and unused materials from the site or to pay for said daily removal, 1 

25. COMPLETE AGREEMENT: There are no agreements or promises made that are not covered bv the Contract This written Contract covers ,11 
^^^T Ular WOtt - N ° amendmSmS ' ° r m ° difkaliO0S ™ hercofshai, be vaJid"^ T£££% * 

26. Subcontractor is responsible for oil utility locates as per Texas State Law House Bill 1 669 and 2391 attached as Exhibit "G". 

2 1 IT^ A 1 1 ° n F0R C0NV ^»ENCE: The Contractor shall have the right to terminate this Subcontract without fault of the 

fa ^^^7f l ° if"" fr0m C ° ntraCt0r ° f the tenilinati ° n ' the Stibcontmcior shall do only that wor sa th 
in the Contractor no tee and shall preserve and protect the materials and equipment pertaining to the Subcontractor's work In the 
event o such no auit termtnation, and subject to the conditions precedent to any payment tolhe Subcontractor seTfoZn this 
Subcontract, the Subcontractor shall be entitled to payment as its sole and exclusive remedy for the reasonable and actual d ct 
cost for any work property performed which is part of this contract any materials, engineered products i^uiZ^^ 
store on stte an cance lation , charges, if any, for only project specific equipment and engineered products, p s a l^Tof equal 
to the amount allowed m the Prime Contract or 10%, whichever is greater, for both overhead and profit etc q 



IN WITNESS WHEREOF the said parties have hereunto set there hands and seals the day and year first above written. 

SUBCONTRACTOR NAME: CONTRACTOR NAME: 

JMEG. LP 





Signature; 
RUSSELL FERRARO 
SR. VICE PRESIDENT, JMEG GP, INC. 



^fri IM , — r> vr~r 



Purchase Order 



2941 Trade Center, Suite 200 
Carrollton, Texas 75007 
(972) 590 5555 

To: R&D PROFESSIONAL SERVICES 



Date: 
P.O. 
Job # 
Deliver 



01/31/11 

3345 905 003 
3345 
TBD 



Salesman: 

Telephone; 
Fax Number: 
Invoice Terms: 



Phone Number 



Fax Number 



First of the month following 



Ship To: JMEG, LP 

Love Field Modernization Program 
7722 Aviation Place 
Dallas, Texas 75235 
Doug Zimmer (972) 880-6966 



1 



C«c rirMui _-jia:> tk Tby ; 

SCOPE OF WORK - SECURITY EQUIPMENT 



Tax 
f Resale 
f* Tax Exempt 



Fre 



£ht & Shipping 

Prepaid 
Allowed 
Ship Collect 
Your Truck 
Sest Way 



-. Ur.-.L P-'ce' 



'Tots 



2,770 f 713,00 : E 



2,7/0,713.00! 


















Sub- total: 




2,770,713.001 


Approved 




State Sales Tax <S* 0.001 




o.oof 




Purchase Order Amount: 




2,770,713.00! 



Your Single Source 
Technology Provider 



R&D PROFESSIONAL SERVICES, LLC 
AVIGILON SECURITY MATERIAL (Revised) 

For 

DALLAS LOVE FIELD AIRPORT 

For 

JMEG ELECTRICAL CONTRACTORS 



November 16, 2010 

Contact: 

Anthony Taylor 

sales@rndconsult.com 
Office: 214-483-5342 
Fax: 214-483-5712 



PROFESSlONfil SERVICES 

3000 Keller Springs Rd. # 200, Carroll ton, Texas 75006 
saIes€?EnPconsu.l tcom 



Statement of Disclosure 

The information included in this document shall not be disclosed in whole or in part, duplicated or 
used outside of Dallas Love Field Airport for any purpose other than to evaluate the Statement of 
Work. If a contract is award to R&D Professional Services as a result of or in connection with the 
submission of this Statement of Work, Dallas Love Field Airport shall then have the right to 
duplicate, use or disclose the information to the extent provided by the contract. This restriction 
does not limit the right of Dallas Love Field Airport to use information contained in this document 
if it is obtained from another source without restrictions. 



Executive Summary 

R&D Professional Services, LLC is a technology based company in Addison, Texas providing E- 
Business Services, site surveys, provide design publication and plan assessment for Commercial 
clients and School Districts and wide area networks design and installation, DSL to T1 and higher 
installations, telecommunications, video conferencing to video on demand solutions, Internet/virus 
security, Data recovery, remote surveillance systems and E-Business solutions (Web Design/Host 
Flash Presentations, E-Cornmerce). We have implemented many of our products and services ' 
across several industries and countries ranging from individuals to SOHO customers, small to 
fortune 500 companies, including education, entertainment, manufacturing Real-Estate leaal 
medical, and financial entities, ' * 



Dayton International Airport 


Barksdale Military Base 
Shreveport Louisiana 


Streams Realty Partners, . 


paiias: Independent School 
District 


JFK International Airport 


Halls Office Park 


Radio Advertising Bureau 


: ■Ai|anta;iNTL/Airpprt,:^:^;:■:■■ 


FedEx ■'. 


Fedex Corporation . ■'. 


Clear Channel .:. 
Communications 


. Make-A-Wisr Foundation - : 


Alien Independent School: 
District 


Region 10 


: DFW Airport : ; ;.. 


Texas Women University 


University of Texas at Da 'las 


Texas A&M University - ; 
-System" \ 


Chicago O'Hara 
Internationa] Airport ■ ; 


Boeing & Nasa 


Dallas Love Field Airport 


Friendship Baptist Church 


Presto nwood Baptist Church 


Belo Corporation 
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Daimler Chrysler 



I Friendship-West Baptist 
i Church 



Highland Park ISD 



" Carroliion Farmers Branch 



Dalias Love Field Airport 



ISA 



Beck Construction 



MuSler Entertainment 



Midwest Airlines 



R&D Professional Services, LLC is committed to Quality Excellence in all we do and Customer 
Satisfaction. As a value-added reseller (VAR) with partners such as IBM, Sony, NEC, Cisco and 
many more, we have the ability to do more for you with Jess cost. In addition to developing our core 
competencies, we have carefully selected a group of Technology Partners" that work with us to 
meet any technology needs you may have. 

Among the qualifications that our company withholds are: 

* CCNA Cisco Certified Network associate 

* CC/E Cisco Certified 

* BICSI Certified Technicians 

RCDD/LAN Specialists (Registered Communications Distribution Designer) 

* RCDD Registered Communications Distribution Designer 
CiSSP Certified Information Systems Security Professional 

* SSCP System Security Certified Practitioner 

* 1AM Certified InfoSec Assessment Methodology Professional 

* CISA Certified Information Systems Auditor 

* Oracle Certified database Administrator 

* Sun Microsystems Certified UNIX/Solaris Systems Administrator 

* MCP Microsoft Certified Professional) 

* Network + (10 years experience) 

* (12 years experience) 

* E-Rate Consultants ( 7 years experience} 



R&D is recognized in various industries as a top Integrator for E-rate Consultant, Networking 
Telecommunication and System Implementation and Professional Services from across the 
country. We are very proud of the fact that R&D has remained in the top 100 nationally since the 
inception of their survey. R&D has a higher percentage of technical Professional personnel than 
most of North America's Top Network Integrators. 

Organizational Form: Limited Liability Company 

Federal ID; 16-1621530 

Dunn and Bradstreet: 12-315-9852 

TX State Tax ID: 1-16-1621530-4 

QISV: 400048664300 

E-Rate/; (SPIN) 143025703 

HUB; 20673 

NCTRCA D/M/WBE: BMDB20872N1004 

Security License; B14682 
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SCOPE OF WORK 

l&D proposes to provide Avigilon Security material for Siemens for Dallas Love Field Airport. 

MANUF PART # MATERIAL QT R&D COST 

DESCRIPTION Y, 



LABOR & 
MATERIAL 







■ — FXTFMHFn rilCTAMCC nn.^r 






10.0Tb-HD-NVR. 
Server, 10.0 TB 
Storage, 2U Rack 
Mount 


48 


$ 

•J, f su.UU 


$ 

*L( O f ZUq,U0 


$ 

292,118.40 


Avigilon 




4C HD NVMS ENT- 
Enterprise HD NVMS 
for up to 4 camera 
channels and 1 
viewing client 


38 


$ 

693.00 


$ 

28,334.00 


$ 

27,650.70 


I Avigilon 




aC-HD-NVMS-ENT - 
Enterprise HD NVMS 
for up to B camera 
channels and 1 
viewing client 


48 


$ 

1,374.00 


$ 

85,952.00 


$ 

69,249.60 


Avigilon 




nD-NVIViS-ENT- 
CLTSITE - 1 additional 
ACC Viewing Client 
connection for all 
servers at one site. 


4 


S 

591.00 


$ 

2,364.00 




$ 

2,482.20 


i Avigilon j 




HD-NVMS-EWT-ADD- 
1CAM - Software 
license for one camera 
channel 




$ 

201.00 


S 

402.00 


$ 

422.10 


Aviajlon 




16MP-HD-PRO-C-16 

Megapixel HD Pro, 
Color 


48 


$ 

5,910.00 


S 

283,680.00 


$ 

297,864.00 


Avigilon 




£NC-4Port- 4Port 
Analog Video Encoder 


6 


$ 

207.00 


$ 

1,242,00 


S 

1,304.10 


Avigilon 




2.0MP-HD-DOME-DN- 
H-IR - 2.0 Megapixel 
(1080p)HD Day/Night 
Dome with heater and 
IR 


38 


$ 

531.00 


20,178.00 


$ 

21,186.90 


Avigilon 




1 .0MP-HD-DOME-DN 

- 1.0 Megapixel {720p} 
HD Day/Night Dome 


244 


$ 

398.00 


$ 

96,624.00 


$ 

101,455.20 


Avigilon 




2.0MP-HD-DOME-DN 
- 2.0 Megapixel 
(1080p)HD Day/Night 
Dome 


68 


$ 

488.00 


S 

31,824.00 


$ 

33,415.20 


Avipiion 




5.0 MP-HD-DOME-DN 

- 5.0 Megapixel HD 
Day/Night Dome 


10? 


$ 

642.00 


$ 

68 t 894.00 


~ ■ » 

$ 

72,128,70 
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Avigilon 




1.0MP-HD-Dome-DN- 

H-IR - 1.0 Megapixel 
(?20p) HD Day/Night 
Dome with heater and 
i IR 


31 


S 

459.00 


$ 

14,229.00 


4> 

14,940.45 


! 


Avigilon 




5.0 MP-HD-DOME- 
DN-H-IR - 5.0 

Megapixel HD 
Day/Night Dome with 
heater and IR 


2 


$ 

705.00 


S 

1.410.00 


$ 

1 480 50 




Avigilon 




DOME-OD-PEND - 

Pendant mounting 
add-on 


71 


$ 

14.00 


$ 

994.00 


$ 

1,043.70 




Avigilon 




PEND-GS-WALL - 
Gooseneck wali 
bracket for use with 
DOME-OD-PEND 


71 


| 

89.00 


s 

6,319.00 


$ 

6,634.95 




Avigilon 




DOME-JND-CEL - 
Indoor in ceiling mount 
add on adpater 


257 


S 

57.00 


$ 

14,649.00 


$ 

15,381.45 


Avigilon 




DOME-INDS-PLT- 
Indoor elcetrical box 
mounting plate add on 


170 


$ 

11.00 


$ 

1,870.00 


S 

1,963.50 




Avigilon 




DOME-OD-PEND - 
Pendant mounting 
add-on 


162 


1 

14.00 


$ 

2,268.00 


$ 

2,381.40 


i Avigilon 




PEND-GS-WALL - 
Gooseneck wall 
bracket for use with 
DOME-OD-PEND 


182 


$ 

89.00 


$ 

14,418.00 


$ 

15,138.90 






LC41214SC -SCV 4- 
12rnm F/1.4, Auto-Iris 


300 


S 

94.00 


$ 

28,200.00 


$ 

29,610.00 


Avigilon 




LEF183528CA- 
Canon, 18-35mm f 
f/2.8, Auto-Iris, Vari 
Focal 


24 


S 

1,900.00 


$ 

45,600.00 


$ 

47,880.00 


Avigilon 




LEF247028CA - 
Canon, 24-70mm, f/2.8, 
Auto-Iris, Vari Foca! 


1B 


s 

1,625,00 


$ 

29,250.00 


$ 

30.712.50 


Avigilon 




LEF1428CA - Canon, 
14rnmf/2.8, Auto-Iris 


8 


$ 

2,687,00 


$ 

16,122.00 


$ 

16,928.10 


Avigilon 




LC92016KW - Kowa 9- 

20mm F/1,8, Auto-Iris, 
IR Corrected 


28 


$ 

300.00 


$ 

8,400.00 


$ 

8,820.00 


Avigilon 




FSC1714TH- Ultra 
Wide Angle Theia 
1.7mm f/1.8, Auto- Iris 


1 


$ 


$ 

153.00 


S 

160.85 


Avigilon 




LC2612TA - Tamron 
2.4-6mm, f/1.2. Auto- 
Iris 


161 


$ 

113.00 ; 


$ 

18,193.00 


$ 

19,102.65 


Avigilon 




ACC-GEFCWNX-NVR 
- GE FcvVnx 
Integration Module for 
a single NVR 


48 


s 

1,500.00 


$ 

72,000.00 


$ 

75,600.00 


_Avigilon | 




ES-HD-PRC-S - 
Standard Format 
Enclosure for HD IP 

Professional Cameras 
17" max) 


24 


s 

187,00 


$ 

4,488.00 


$ 

4.712.40 
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Avigilon 




S-24 - Switch, Giaabit 
POE, 24 Port 


31 


S 

1,188.00 


36,828.00 


$ 

38,669,40 


Avigilon 




ES-OPT-WALL-SL- 
Right Angle Wail 
Mount for ES-HD- 
PRO-S and ES-HD- 
PRO-L 


48 


S 

93,00 


$ 

4 4B4 00 


$ 


Avigifon 




ES-HD-PRO-S-HB - 
Standard Format 
Enclosure for HD IP 
Pro Cameras with 24 
VAC Heater Blower 


24 


$ 

342.00 


$ 

8,208.00 


* 

8,618.40 


Avigilon 




PR-ON-1D-Oneday 
of on-site support for 
troubleshooting, and 
training. Excludes 
travel and expenses. 


5 


S 

2,400.00 


S 

12,000.00 


S 

12,600.00 






Shipping and handling 
(UPS Ground (5- 
7days)) 


1 


$ 

14,012.00 


$ 

14,012.00 


$ 

14,712.60 










$ 


$ 


$ 


Avigilon 




Shipping Costs or 
Handling Fees 


1 


$ 

2,108.00 


2 $ 1 00.00 


$ 

2 f 213.40 


Avigilon 




HD-NVR-EXPIS-96TB 

(Dell Storage Units 
77.6TB) 


17 


$ 

82,770.00 


$ 

1407,090.00 


1,477,444.50 
















TOTAL SALES 
PRICE 










2,770,713.75 . ' ■ ; 



Assumptions: 



R&D is not responsible for electrical & power 
R&D is not responsible for permits 
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AGREEMENT 



This agreement is made effective as of November 18, 2010 between R&D Professional 
Service, LLC, a Texas Corporation whose principal place of business is 3000 Keller Springs 
Rd., STE. #200 Carrollton, Texas 75006, hereinafter referred to as "R&D" and Dallas Love 
Field Airport, hereinafter referred to as "Customer." 



IT IS HEREBY AGREED TO AS FOLLOWS: 



PREVAILING AGREEMENT 

The terms and conditions listed on this agreement contain all of the terms and conditions with 
respect to the sale and purchase of services or merchandise from R&D Professional Services 
LLC. 



BUSINESS HOURS 

Normal business hours: Monday ~ Friday 8:00am - 5:00pm {during non-holiday weekdays) 

Overtime hours: Monday - Friday 5:00pm - 8:00am (work performed after 5:00pm and/or prior to 

8:00am on a regular workday) 
Weekend hours: Friday 5:00pm - Monday 8:00am 

Holiday hours: Work starts at 5:00pm the day prior until 8;00am the day after 

{i.e. July3, 5:00pm - Juiy 5, 8:00am) 
Alt services must be scheduled three weeks in advance or be subject to technician availability. 
An on-site travel charge of $150.00 will be billed in the event that the customer cancels a service after a R&D 
technician has been dispatched for any reason. 

The customer hereby assumes all costs associated with said requested services, R&D agrees to obtain 
approval prior to incurring any costs in addition to those already itemized on the quote and a purchase order 
provided R&D prior to the service being done. 

The customer hereby assumes ail costs associated with said requested services. Associated costs include but 
may not be limited to, those delineated by R&D on quote. R&D agrees to obtain approval prior to incurring any 
costs in addition to those already itemized on the quote and a purchase order provided R&D prior to the service 
being done. 



TERMS AND CONDITIONS OF SERVICES AGREEMENT 

I. SERVICES ONLY; LIMITED TO CURRENT CONFIGURATION; SPECIFIED MANUFACTURERS: 
This Agreement is solely lor the provision of services. Any software, equipment or oilier goods purchased by Customer 
relating lo Customer's operation will be governed by a separate agreement between Customer and R&D or between 
Customer and die applicable ihinl-patty vendor. R&D MAKES NO WARRANTIES, EXPRESSED OR IMPLIED AS 
TO ANY PRODUCT SUPPLIED BY ANY THIRD PARTY. The Services Eee and ibis Agreement are based on the 
current configuration and extent of Customer's operation based on information provided to R&D by Customer. Customer 
will pay R&D's standard service rates for any increased service requirements as a result of Customer's modification or 
expansion of ils openition or error or omission in Customer-supplied information. R&D ivill support only the 
manufacturers identified in tins Agreement, 



n. LIMITATION OF I2ABIIJTY: Customer agrees mat regardless of the claim or the form in which any legal or 
equitable action may be brought by the Customer against R&D, R&D shall not be liable for any indirect, special, incidental, 
consequential or exemplary damages, including but not limited to loss of profits, promotional or manufacturing expenses, 
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overhead, injury to reputation, loss of customers or any other matter. Customer's reccnerv from R&D for any claim shall 
not exceed die lesser of the Services Fee or amounts paid by Customer to R&D under this Agreement during die one-year 
period preceding the date or the occurrence of die event giving rise to such liability. Customer's exclusive remedy for any 
claim against R&D arising out of [his Agreement shall be for R&D to use commercially reasonable efforts to cure any 
breach of this Agreement, and failing that, the return of fees paid to R&D for the work related to the breach. Customer 
shall have die duty to mitigate it% damages. 

ID. CAUSES BEYOND CONTROL: R&D shall not he liable for any damages arising Iron, a cause bevond the 
reasonable control ol die R&D. Such causes shall include, Inn not be limited to, cm-break of war. governmental regulation-; 
or restrictions, demands of die United States or any governmental subdivisions, restraining orders or decrees of any judge 
or court ol competent jurisdiction, Sires, strikes, floods, lockouts, labor disputes slowing down production, epidemics, 
accidents, delays in routing, shortages in fuel, raw materials, labor or transportation facilities, equipment failure, power 
outages, communication outages and actions or omissions by third-party vendors. Customer acknowledges that die ability 
of R&D to provide die services contemplated under this Agreement requires dial Customer provide R&D with nil required 
mlormaUon, cooperation and access to Customer's operation and thai Customer is responsible lor purchasing any 
additional software, hardware and/or equipment contemplated by (his Agreement or odicnvise required to permit R&D !o 
provide die services. R&D shall not he liable for any failure to provide the services if Customer fails to honor such 
obligations or i[ undertaken by R&D in reliance ujmn information provided by Customer. 

IV. WARRANTIES DISCLAIMED: EXCEPT AS EXPRESSLY PROVIDED HEREIN, R&D SPFCIFlCAf I Y 
DISCLAIMS ALL WARRANTIES EXPRESSED OR IMPLIED INCLUDING IMPLIED WARRANTIES OF 
MERCHANTABILITY, FITNESS FOR ITS INTENDED PURPOSE OR OTHERWISE. R&D WILL WARANTY 
THEPIUl^ ™ E 90 ° AY PERIOD ' THE MANUFACTURER WARRANTIES 

V. INFRINGEMENTS: Customer agrees to indemnify, protect, and hold harmless the R&D against all suits, and from all 
damages, claims, demands, cost, and expenses, including legal fees, for actual or alleged infringements of any letters of 
patent, trademarks, service marks or trade secrets in connection with R&D provision of services under this Agreement. 

VI. TERM: The rights and obligations of the partes hereto shall commence on the date of execution hereof and, unless 
sooner terminated in accordance with this Agreement, shall end at the end of die initial term specilied in the Agreement- 
provided, however, dial such rights and obligations shall then and thereafter be automatically renewed for additional 
successive periods ol one (l) year each unless ciUier party hereto shall have sent notice of its intention not to renew this 
Agreement to die other party hereto at least 90 days prior to die date on which such rights and obligations would otherwise 
terminate. 

VII. TERMINATION: Defaults. Each of (lie following shall constitute an "Event of Default" pursuant to litis Agreement: 
Customer shall fail to timely pay or deliver any sum of money or other consideration due and owing to R&D pursuant lo 
Uus Agreement, and such failure continues unremedied for more than ten (10) days after notice of such failure from R&D 
to Customer; Ether party hereto fails to timely perform any odjer obligation of such party pursuant to diis Agreement, and 
such default conunues unremedied for more than thirty {30} days alter notice of such default from die uoiMlefaulting party 
to llie delaulung parly; Either parly (i) makes a general assignment for Osc benefit of creditors; (ii) commences a 
proceeding under any bankruptcy, reorpnr/aiion or insolvency law; or «ii) seeks or consents to the appointment of a 
trustee, receiver or liquidator to take charge of its assets; or Any proceeding under any bankruptcy, reorganization or 
insolvency law is commenced against a party and an order is entered appointing a Lrmtee, receiver or liquidator of all or any 
substantial part of such parly's assets or granting relief in such proceeding or approving die petition in any such proceeding, 
and such order remains in effect lor more than ninety (£)()) days. Upon the occurrence of an Event of Default, Hie non- 
deiaiilung party maj- exercise any or all rights and remedies provided under this Agreement and applicable law (subject as 
may be odierwisc provided in ibis Agreement), including without limitation die right to terminate this Agreement, by giving 
at least ten {10) days' written notice of such termination to the odier party hereto. No termination of diis Agreement shall 
terminate or otherwise aflect any party's rights to receive accrued sums owing to it by the other party hereto on and as of die 
date of such termination. 
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VDI SOLICITATION OF EMPLOYEES: During the term of tins or any paraph hereof, and condnuin, 

lor one 0) year thereafter, each party agrees diat it and its alliiialcs shall not hire, contract for, or solicit the employment, of 
any person who has performed work (whether in the capacity of employee, or a, independent contractor, as an employee of 
referred totfe CO,,U "' U " U>r ' ° r 0tJ,enrisd ol! bd!:ilf of lte ^hcr party hereto (for purposes of this subparagraph, 

"p«pbyer") in respect of die service, to he provided hereunder, unless a period of twelve (12) months ha. elapsed from die last 
date Oku such person was employed (whether a S employ, independent contractor, employee of an independent contractor, or 
otherwise) by liie Employer, without the poor consent of tJic Employer, 

IX. LIMITATIONS PERIOD: Customer may not assert any cause of action against R&D arising under or in connection 
with this Agreement of which the Customer knew or should have known more than two (2) years prior to such assertion. 

X. MANDATORY ARBITRATION: In the event either party seeks to obtain damages at law from the other party 
arising out of or relating to this Agreement, such remedy shall be determined and finally sctded in arbitration by one or 
more arbitrators appointed m accordance with die commercial rules of the American Arbitration Association, applying the 
terms : of this Agreement and consistent provisions of the laws of the State of Texas. The arbitration shall be conducted in 
Arlington, Texas. Absent manifest disregard of applicable law, the award rendered by die arbitrator will be final and 
bmdrrig on the partes hereto, and judgment may be entered in any court of competent jurisdiction. Each party hereto 
25 eb} ' ™ ocabl >: s " bm if to mc « t!us "e jurisdiction and venue of the United States District Court, for die Northern 
District of 1 exas, Dallas Division, for any suit to obtain a judgment upon such award. 

XI. APPLICABLE LAW: The Agreement shall be governed under die laws of die State of Texas and any legal action to 
enforce any agreement between the parties shall be brought in exclusively in Houston, Texas and if once brought there 
shall not be removed to another jurisdiction. 

Xn, PAYMENT, TAXES: Customer agrees to pay R&D nil fees and charges by the cln!e< s > required under the Agreement If 
no date ,s .penned, then each lec or charge shall he due and payable within thirty (30) davs after the time of R&D's invoice 
d,crclorc. interest at the rate ol eighteen percent (18%) per annum, not to exceed die maximum interest rate permitted 
under applicable aw will be charged on delinquent accounts. In die event R&D is required to seek the aid of any attorney 
for collection , under Uus Agecmcnt, Customer agree* lo also pay reasonable attorney's fees and court costs. Payment k 
due m die ofltcc of the R&D, winch shall he deemed the place uf performance. Notwidistanding anything to die contrary. 
Dallas County, lexas is die place ol performance of die contractual relations between die parlies. All (axes, interest and 
penalty thereon, tj any, relating to services provided hereunder are to be paid when due by die Customer. 

XmmCREASE IN CHARGES: No more than mice in any twelve (12) month period, R&D may at its option and by 
gmng written notice to Customer, increase the Services Fee and/or any other lee or charge specified in Otis Agreement by a 
percentage not to exceed the greater of either (i) tire increase in the CP! over die twelve (12) mondi period immediately 
preceding such notice, or < u ) eight percent (8%). "CPF is die Consumer Price Index for All Urban Consumers, LIS Ciiv 
Average, or All hems (1 982-1984 - f 00) as published by die Bureau of Labor Statistics of die Department of Labor. If die 
Bureau ol Labor Statistics stops publishing d,e CPI, ihc pardes will substitute anodier comparable measure published by a 
mutually agreeable source. However, if such change is merely io redefine die base period for die CP! 

from 1982-198-4 to some other period, lite parlies will continue io use the CP! but will, if necessary, convert die two CPFs being 
compared lo die same basis by multiplying one of them by die appropriate conversion factor. 

XTV.MSCELLANEOUS: Customer may not assign his rights of receiving Scnfa from R&D nM , oui Ulc prbr millm 
consent ol die R&D. Such consent if given, will not relieve Customer of its primary obligation of payment. Nodiing in tins 
Agreement shall he construed to create any franchise, joint venture, trust or commercial partnership or any other 
par tnership refciuonship lor any purpose whatsoever. In die event any provision ofdtis Agreement shall be unenforceable 
or invalid under applicable law, such unenforceability or invalidity shall not rentier this Agreement unenforceable or invalid 
as a whole, and any unenforceable or invalid provision shall be reformed to accomplish die apparent objectives (hereof to 
die In lest extent, 'I any permitted by applicable law. Nou'ce shall be deemed effective when received or refused, if sent to 
the odicr party at. the address provided in lists Agreement, prepaid, certilied mail, return receipt or verification of dciiverv. 
I hrs Agreement contains all the terms and conditions with respect to die sale and purchase of the material or merchandise 
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described on the (arc hercol and auperscdes any and all previous ins:nnne S , „ t ^ccrn^. :,„d no rh^u o- 
modiltcauon of dicse terms and conditions shall be ni nny force unless such change or modification slmll he executed ly -m 
uudionzed olhcer ol RM). I he term,- and conditions of this instrument shall supersede any terms and conditions ttn -trtv 
ronhrmauou order or other writing Customer may give, die tenn, and conditions hereof being binding. Acceptance ol thk 
Agreement is specially ln^^^ 



R&D PROFESSIONAL SERVICE DALLAS LOVE FIELD AIRPORT 




NAME: Anthony TaVlor 



SIGNATURE: 



NAME: 



TITLE: Senior Partner, VP Qper 
DATE: ] 145-2010 



SIGNATURE 

TITLE: 

DATE: 
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-REQUIRED TO WORK ~ 



HenscI Phelps Safety Orientation (Onsite at HP) 
o English Orientation - Mondays 8:00 

o Spanish Orientation - Wednesdays 8:00 

o English or Spanish (if necessary due to overflow) - Fridays 8:00 

° hl order t0 nttmd Orientatioiu JMEG must be notified a week in 
advance in order to secure your spot 

Approved JHA (HP Format Only) 

MSDS - Submitted and On File 

Certificate of Insurance 

GL CCIP Enrollment 

Daily Reports (End of Each Shift) 

Approved Submittals 

F.LR. (Facility Impact Request) *when required by task 
SIDA Badge for Secured Areas (3-4 Week Process) 
FOD Plan (Foreign Object Debris) 
LFMP Fire Alarm Protection Procedure 



EXHIBIT "B 



SUBCONTRACTOR FINAL LIEN WAIVER 



Project Name: 
Subcontractor/Supplier- 
Address: 



^undersigned has therefore provided labor and/or materials for improvements at the above described 

By this instrument the undersigned (being a subcontractor and/or supplier of material for the construction on 
a portion of he above described project) agrees to look for payment solely to JMEG LP {the Contractor for 
the construction of improvements on said project) and ,n consideration of the final payment in the amount of 
— — — — does hereby waive and release any and all liens on such above descrihPri 

Eh^E nlZ r0V T n,S ° f hefEaf,er efeC,ed ,hereon and « «*. reieases a»tht 

to hereafter perfect any lien an such project and/or improvements. 

The undersigned also certifies that all work, labor, materials, machinery, and equipment furnished by the 
unders,gned to date (including all taxes) have been fully paid for and that there are not amoums unpaid in 
favorof any subcontractor or materialman or any other person furnishing labor and materials utilized on the 
basis of wh.ch any l,en (commonly called a mechanic's or materialman's lien) has been o can be filed for 

Z theme" ' °' eqUipment fUmi£hed '° Said Stractures ' JW- ° r titles or any 

Signed this day of , 2010. 



Signature of Authorized Officer 



Type or Print Name 



Title 

STATE OF 



COUNTY OF_ 

SWORN TO AND SUBSCRIBED BEFORE ME on this „ day of. 2010 to certify which 

witness my hand and seai of office, ~ 1 ' y cf1 



Notary Public in and for County of 

My commission expires: _ 

(Notary Seal} 



EXHIBIT "B 



SUBCONTRACTOR PARTIAL LIEN WAIVER 



Project Name: 

Subcontractor/Supplier: 

Address: 



The^uncfersigned has therefore provided labor and/or materials for improvements at the above described 

By this instrument, the undersigned (being a subcontractor and/or supplier of material for the construction on 
a portion of the above described project) agrees to look for payment solely to JMEG, LP (the Contractor for 
the construction of improvements on said project) and in consideration of the partial payment in the amount 

° — — — ^ „ ■ • does hereby waive and release any and all liens on such above 

descrtbed project and all improvements presently being erected. 

The undersigned also certif.es that all work, labor, materials, machinery, and equipment furnished by the 
undersigned to date (including ail taxes) have been fully paid for. and that there are not amounts unpaid in 
favor of any subcontractor or materialman or any other person furnishing iabor and materials utilized on the 
basis of wh.ch any lien (commonly called a mechanic's or materialman's lien) has been or can be Filed for 
work done or materials, machinery, or equipment furnished to said structures, property, or facilities or any 
pon tnereot. * 



Signed this 



day of 



, 2010. 



Signature of Authorized Officer 



Type or Print Name 



STATE OF_ 
COUNTY OF 



Title 



SWORN TO AND SUBSCRIBED BEFORE ME on this day of 

witness my hand and seal of office. 



2010, to certify which 



Notary Public in and for County of. 
My commission expires: 



(Notary Seal) 



Exhibit "C" 

SUBCONTRACTOR INSURANCE REQUIREMENTS 
GENERAL LIABILITY INSURANCE - OCCURANCE FORM 

The Subcontractor shall purchase and maintain Commercial General Liability insurance, written on an ISO Occurrewp 
form (1998 or later), with at least the following limits of liability; 

General Aggregate $2,000,000 

Products - Completed Operations Aggregate $2,000,000 

Personal & Advertising Injury $1,000,000 

Each Occurrence $1,000,000 

Fire Damage Legal Liability $ 50,000 

Medical Expense $ 5,000 

The Subcontractor shall maintain Commercial General Liability coverage for itself and all Additional Insureds in 
accordance with the requirements contained herein, for the duration of the project and until final acceptance by owner 
The Subcontractor shall specifically maintain Completed Operations coverage for itself and all Additional Insureds in 
accordance with the requirements contained herein, until the applicable statute of repose has expired. 

The Subcontractor's Commercial General Liability Insurance policy shall provide coverage for contractual liability 
assumed in an "insured contract" AND shall contain a definition of an "insured contract" that is identical to that found in 
the unaltered ISO CG 00 01 10 01 policy form. The Subcontractor's contractual liability coverage shall specifically 
provide coverage for Completed Operations until the applicable statute of repose has expired, Defense costs shall be 
paid outside the limits of liability. 

Required Endorsements: 

1) J MEG, LP, Owner and all other required parties, pursuant to the Prime Contract, shall be included as Additional 
Insureds on the Subcontractor's Commercial General Liability policy. The coverage for the Additional Insureds 
shall be as broad as the coverage provided for the named insured subcontractor and shall specifically include 
coverage for Ongoing Operations AND Completed Operations. The coverage for the Additional Insureds shall 
apply as primary and non-contributory insurance before any other insurance available to the Additional 
Insured(s). 

2) The General Aggregate Limit shall apply separately to each project. 

3) The Subcontractor's Commercial General Liability policy shall be endorsed to reflect the insurer's waiver of any 
subrogation rights it may have against any of the Additional Insured parties. 

Prohibited Exclusionary Endorsements 

1) Subsidence 

2) Exterior insulation finish systems 

3) Work performed by subcontractor/vendor 

4) Residential (prohibited for residential projects only) 

5) Contractual Liability (endorsements that exclude contractual liability coverage for Completed Operations and/or 
endorsements that delete, modify or alter the definition of an "insured contract" in any way which causes the 
language to differ from the unaltered ISO CG 00 01 10 01 policy form) 



2, WORKER'S COMPENSATION AND EMPLOYER'S LIABILITY INSURANCE 



a) The Subcontractor shall purchase and maintain Worker's Compensation insurance, providing statutory coverage for all 
of the Subcontractor's employees for the state in which the project is located. 

b) The Subcontractor shall purchase and maintain Employer's Liability insurance with at least the following limits of liability: 

Bodily Injury by Accident $1,000,000 Each Accident 

Bodily Injury by Disease $1,000,000 Policy Limit 

Bodily injury by Disease $.1,000,000 Each Employee 

c) The Subcontractor's Worker's Compensation and Employer's Liability policy shall be endorsed to reflect the insurer's 
waiver of any subrogation rights it may have against any of the Additional Insured parties. 



3, BUSINESS AUTOMOBILE LIABILITY INSURANCE 

a) The Subcontractor shall purchase and maintain (until the applicable statute of repose has expired) Business Automobile 
Liability insurance with at least the following limits of liability: 

Bodily Injury and Property Damage $1,000,000 Each Accident - Combined Single Limit 

b) The Subcontractor's Business Automobile Liability policy shall provide coverage for Any Auto, or in the alternative, shall 
provided coverage for all Owned, Non-Owned and Hired Autos, 

c) MEG, LP, Owner and all other required parties, pursuant to the Prime Contract, shall be included as Additional Insureds 
on the Subcontractor's Business Automobile Liability policy. 

d) The Subcontractor's Business Automobile Liability policy shall be endorsed to reflect the insurer's waiver of any 
subrogation rights it may have against any of the Additional Insured parties. 

e) The Subcontractor's Business Automobile Liability Insurance policy shall provide coverage for contractual liability 
assumed in an "Insured contract" AND shall not contain any endorsement that deletes, modifies or alters the definition 
of an "insured contract" from that contained in the unaltered ISO policy form. 



4, UMBRELLA LIABILITY INSURANCE 

a) The Subcontractor shall purchase and maintain (until the applicable statute of repose has expired) Commercial Umbrella 
Liability insurance with at least the following limits of liability: 

Each Occurrence $2,000,000 

General Aggregate $2,000,000 

b) The Subcontractor's Commercial Umbrella Liability policy shall follow the form of the underlying Commercial General 
Liability policy, Business Automobile Liability policy and Employer's Liability policy AND shall reflect the insurer's waiver 
of any subrogation rights it may have against any of the Additional Insured parties. The Subcontractor's Commercial 
Umbrella Liability policy shall include a drop-down provision that provides coverage in the event that the limits of 
insurance available under any of the underlying policies of insurance have been reduced or exhausted, regardless of 
whether the claims paid under the underlying policies would have been covered by the Umbrella Liability policy. 

c) JMEG, LP, Owner and all other required parties, pursuant to the Prime Contract, shall be included as Additional Insureds 
on the Subcontractor's Commercial Umbrella Liability policy. The coverage for the Additional Insureds shall apply as 
primary and non-contributory insurance before any other insurance available to the Additional Insured(s), other than 
coverage available to the Additional Insured(s) under one of the Subcontractor's underlying policies of insurance. 

5, CERTIFICATES OF INSURANCE 




The Subcontractor shall not provide work or service pursuant to this agreement until a Drooeriv comnf^d 
"Subcontractor insurance Compliance Statement" attached hereto as "Article 2" and \ncon^ toC^^^ 
reference for all intents and purposes, has been received and approved by JMEG, LP. agreement by 

!nil^ C ° ntaired ° r mt C ° nta[ned in the " Sam P |e ^rtificate of 

insurance attached hereto as Article 1 and/or the "Subcontractor Insurance Compliance Statement" attached herPtn 

requLments stated heTek^ re ' i€Ve SubC0ntraCtor of an * ob «9 ato to comply with, the insurance 
MISCELLANEOUS FRQVTSfttSK 

H C !l °J n th H e Subcontractor's insurance policies required herein must be written to provide that JMEG LP will receive at 
east 30 days advance written notice of any cancellation, nonrenewal or material change in th fsZS 
insurance coverage under such policy. auucontxactor s 

If the Subcontractor fails to purchase and/or maintain the insurance required herein, JMEG, LP shall have the riohr (hut 
«s not obligated) to procure and maintain said insurance and the Subcontractor shall pay the cos ? tt^and ™ite al 
necessary information to effect such insurance. »iereor and provide all 

The Subcontractor's purchase and/or maintenance of any insurance required herein shall in no way be interpreted a, 
Sryth. , U H° n TT° f res P° nsibilit V beyond the required" limits of insurance. ^uton^KaV 
secure, at the Subcontractor's own expense, such additional insurance as the Subcontractor deems necessary 

No insurance policy carried by the Subcontractor shall be subject to limitations rnnrii«nn<; nr „»cf-r,v+;„n.. a 
inconsistent with the intent of the Instance Requirements stated^ 1 JMEgTp" S?^^ffi4r* 

Each of the Subcontractor's insurance policies required herein must be written through companies duly entered and 

must" fnlest a a tin la5 ?r f uTT ''" ^ *** Whth the * b is ™ a ^ ' ^ 1 L accompanies 
must have an A.M. Best rating of A-, VII or better in the most recent Best's Key Rating Guide. >-""'panies 

The approval, disapproval or failure to act by JMEG, LP, regarding any insurance supplied by or reoulred of hV 

ant rWUMEG ' LP maVh^n * ^T^f ° f ^ ^ fOT 3 " d Sha » ^coIk^T^J^ 

any ngnt JMfcG, LP, may have pursuant to this Agreement or otherwise. 

^l^dS^^^^ tD the ft™**** f ° r a«y '"suranoE purchased and/or maintained by the 
contract prte lnSUra " Ce P ° eS 5UPP ' ied bV ' ° r requ,red of the Subcontractor are included in the 

Upon request by JMEG. LP, the Subcontractor shall promptly make available for inspection anv nolirv nf in,„ ra nrp 
maintained by Subcontractor, including all endorsements thereto. inspection any policy of insurance 

^fr^^rl'Z^' 1 ^ the SubcontractDr sllal1 contain a deductible or self-insured retention in excess of 
ntitte L L ^ 5 and/0 7 eten «°ns shall be paid by the Subcontractor, regardless of th ^denbry of the parW 
and/or re?enbons * ' ^ ^ Subcontrartor ^ ™* be entitled to reimbursement for said deductible 

kldS^ t0 fU " y COmply with the ]nsurance Requirements stated herein, 

ompleln of the "Sml rir f cu f r f nent and ™i«nance of all policies of insurance herein required and the 
Zre as«A* r Z ? A*" * " Subc( « rartor lns — Compliance Statement" attached 



"Article 1" 



ACORD 



CERTIFICATE OF INSURANCE 



PRODUCER 

Niime of Insurance A«*ene> License # xxxxxxx 
St reel Address 
C\i\, Stale. Zip 

Phone; (xxx) xxx-xxxx Fax: (xxx) xxx-xxxx 



DATE (MSvVDOfYYi 



XX/XX/X K 



THIS CERTIFICATE IS ISSUED AS~A MATTEROF INFORMAtlMONLY™AND" 
CONFERS NO RIGHTS UPON THE CERTIFICATE HOLDER THIS 
CERTIFICATE DOES NOT AMEND, EXTEND OR ALTER THE COVERAGE 

AFFORDED BY THE POLICIES BELOW. 



COMPANY 

A 



INSURED 

Nome of Comraeioi 
Si reel Address 
City. Stale. Zip 



COVERAGES 



COMPANY 





COMPANY 

c 



COMPANY 
D 



COMPANIES AFFORDING COVERAGE 



X X X X X X X X X X X X X X X X 



< X X X X X X.X X XX X X X 



x x x x x x x x x x x x >: x x x 



THIS SS TO CERTIFY THAT THE ROUGHS OF INSURANCE LISTED BELOW HAVE BEEN ISSUED TO THE INSURED NAMED ABOVE FOR THE POUcT pERIOD INDICATFn 
NOTWITHSTANDING ANY REQUIREMENT, TERM OR CONDITION OF AMY CONTRACT OR OTHER DOCUMENT WITH REPSECT TO WHICH THIS CERTIFICATE MAY RF 
«SSUED OR MAY PERTAIN, THE INSURANCE AFFORDED BY THE POIC.ES DESCRIBED HEREIN IS SUBJECT TO ALL THE TERMS, EXCLUSIONS AND CONDITIONS OF^SUCH 
POLICIES. LIMITS SHOWN MAY HAVE BEEN REDUCED B Y PAID CLAMS C 



CO 
TR 



A 



TYPE OF INSURANCE 



GENERAL LIABILITY 



COMMERCIAL GENERAL LIABILITY 



CLAIMS 
MADE 



POLICY NUMBER 



POLICY 
EFFECTIVE DATE 
jMM/OO/YY} 



POLICY 
EXPIRATION DATE 
(MM'DO/YY) 



xxxxxxxxx 



xx/xx/xx 



OCCUR 



GEN L AGGREGATE LIMIT APPLES PER 



B 



POLICY 



PROJECT 



LOCATION 



AUTOMOBILE LIABILITY 



X 



X 



X 



ANY AUTO 



ALL OWNED AUTOS 



SCHEDULED AUTOS 



HIRED AUTOS 



NON-OWNED AUTOS 



xxxxxxxxxx 
OR 

"ANY AUTO" 



XX/XX/XX 



EXCESS / UMBRELLA LIABILITY 



c 



OCCUR 
DEDUCTIBLE 



CLAIMS 
MADE 



RETENTION S 



WORKERS' COMPENSATION AND 
EMPLOYER'S LIABILITY 



THE PROPRIETOR/ 
PARTNERSmXEC. 
OFFICERS ARE: 



X 



OTHER 



Professional Lratsilily/E&O Ins 



XX/XX/XX 



LIMITS 



GENERAL AGGREGATE 



PRODUCTS-COMWQP AGG 



PERSONAL & AOV INJURY 



EACH OCCURRENCE 



xx/xx/xx 



xx/xx/xx 



xx/xx/xx 



xx/xx/xx 



xx/xx/xx 



FIRE DAMAGE (Any one firs) 



MEO EXP (Any one person} 



COMBINED SINGLE LIMIT 



BODILY INJURY 
(Per person) 



BODILY INJURY 
(Per accitJenl) 



PROPERTY DAMAGE 



EACH OCCURRENCE 



AGGREGATE 



$2,000,000 



$2,000,000 



$1,000,000 



$1,000,000 



$50,000 



$5,000 



$1,000,000 



$2,000,000 



$2,000,000 



STATUTORY 
LIMITS 



EACH ACCIDENT 



DISEASE-POLICY LIMIT 



DISEASE-EACHEfVSPLOYEE 



$.1,000,000 



$1,000,000 



$1,000,000 



Limit of Liability 



DESCRIPTION OF OPERATIONS/LOCATIONS/VFJ^cIeS/SPECIAL ITEMS: (The complete address of the propertT^oT^fe^ 

to the contract (contract title, parlies lo ibe contract and comract date) should be included or "All Projects' 1 .) - J MEG, LP, Owner 

and nil Ihcir respective affiliates subsidiaries, successors, directors, officers, employees and agents \mul any other parties 

required by your subcontract agreement | are included as additional insureds for both ongoing and completed operations with 

respect the General Liab.Iiiy, Auto and Umbrella Policies. A waiver or subrogation is included in favor of the additional 

211BIi^±mni£l res p e ct to the General Liability. Wor kers' Compensation. Auto and Umbrella Policies 
CERTIFICATE HOLDER ' r-=ri . - 



JMEG, LP 

2941 Trade Center Dr., #200 
Carrollton, TX 75007 



CANCELLATION 



SHOULD ANY OF THE AOQVE DESCRIBED POLICIES BE CANCELLED BEFORE THE 
EXPIRATION DATE THEREOF. THE ISSUING COMPANY WILL ENO&AVC3R-T-G MAIL 
M. DAYS WRITTEN NOTICE TO THE CERTIFICATE HOLDER NAMED TO THE LEFT, 
BUT-PAIU/RE— TO^miL— SUGH^OTiGE-SHAU^MPOS^NO^PL^SATtON-OR 
UABtUTY — OF — ANY- KIND— 4JPON — ?M6__CGM?*ANV FES — AGENTS— -QR 



ACORD 25-S 



AUTHORIZED REPHESENTATUVE 



ACORD CORPORATION 



"Article 2" 

Subcontr actor Insurance Compliance Statement 

Dear Insurance Agent. 

The purpose of this form is 10 request your assistance in confirming thai the insurance requirements contained in the Subcontract Agreement between vour 
L ' « and JM EG, LP, have been meJ. Your assistance in completing the following is appreciated. 

insurance Agent Name: _____ 

Address: 
Tele/Fax/E-mail 



Please accurately answer .11 the questions below regarding the subcontractor'. General Liability, Auto, Workers' Compensation md UmhrHl, 
polices, a yes or no answer vv.il oof necessarily be determinative of your client's compliance with their contractual obligations 



Does the Subcontractor's Commercial General Liability policy provide subcontractor 

with coverage for completed operations and products liability 'exposures: Yes 

Are defense costs paid "outside of* the policy limits: Yes 



No 



Does the Subcontractor 's Commercial Auto Liability policy provide coverage for al 
vehicles Owned. Hired, Operated, Borrowed or in any other way utilized by~lhe 
Subcontractor: 



Yes__ _ No 

Are all contractuall yj equired parti es included as Additional Insureds on subcontractor's 

commercial general liability policy for both ongoing and completed operations: Yes, No 

Does the Umbrella Liability Policy contain limits of at least $2,000,000: Yes No 

Does the Umbrella Liability Policy sit in excess of the General Liability, Auto 

Liability and Employer's Liability policies without gaps between the limits: Yes No 

Is the Umbrella Policy a fallow form Occurrence policy: Yes No 

Does the subcontractor's Workers' Compensation policy provide coverage for all of 

the individuals that will be working on this project on subcontractor's behalf: Yes No 



Does the Subcontractor's Commercial General Liability Insurance provider have an 

A.M. Best rating of at least "A-, VIP: y 

Do any of the subcontractor's policies contain a deductible or self-insured retention 
in excess of $25,000: 



No 



Yes No 

po«cte S ?° f ^ r °" 0Win8 rCStnCt5Ve end0rSement5 <««»««•«»»> on the above Subcontractor's Commercial Genernl Liability or Umbrella Liability 

• Residential or mulii-family exclusion: Yes 

• Subsidence or earth movement exclusion: 

» Mold, Fungus or indoor air quality exclusion: Yes 



Nu_ 

Yes No 



_No_ 

Contractual Liability Coverage exclusion (i.e. has the definition of an "insured contract- 
been modified, deleted or otherwise altered in any wav which caused the language 

to differ from the unaltered ISO CO 00 01 10 01 policy form): Yes No 

Damage to work performed by Subcontractor exclusion: Yes No 

Third-party-over action exclusion: v x, 

Yes No 



Agent's Signature 5a7e ~ 



EXHIBIT "D 



TO: 



R&D Professional Services 



FROM: 



JMEG, LP 



DATE; 



Feb. 8, 201 1 



RE: 



Subcontractor's responsibility for the 
OSHA Hazard Communication Standard 



As required by a new OSHA Standard (effective May 23, 1988) we request that you 
supply our main office with Material Safety Data Sheets (MSDS) on any hazardous 
materials that you have on site, or plan to bring on site, to complete your work according 
to your Subcontract. We will, in turn, supply your office with MSDS on materials used by 
our employees or other project trades to which your employees may be exposed, 

OSHA holds you responsible for the safety and healthy of your employees It is your 
responsibility for having a Hazard Communication Program that meets the requirements 
outlined by OSHA, 

In addition, you are responsible for removing excess chemicals and/or hazardous 
materials which you have brought or might bring to the job site. Surplus hazardous 
materials and their containers (even if empty) will not be placed in job site trash 
dumpsters or trash containers which will result in disposal at public trash dumps. 

Please contact our office to answer any questions or to clarify any issues. 



Sincerely: RAY NAIZER 



President 



Reference: Subcontract #3345905003 



EXHIBIT "E" 
JMEG, LP BILLING SCHEDULE 

Subcontractor: 



Project Name: 

Job Number: 

Billing Number: 

Invoice Number: 

Payment Req. No.: 

Original Contract Amount 

Confirmed Change Orders 

Revised Contract Amount 

Total Completed and Stored To Date 

Less Retainage 

Total Earned Less Retai nage 

Less Previous Billings 

Amount Due This Billing , 



EXHIBIT "F" 
SUBCONTRACTOR INFORMATION SHEET 



1 The subcontractor is responsible for storage, protection, and installation of 
materials during construction. 

2. On site storage is not provided by JMEG, LP. 

3. Materials will NOT be accepted by JMEG. LP without prior arrangements. 

4. Materials not stored on the job site must be stored in a bonded warehouse or a 
facility acceptable to the owner, in order to qualify for payment as stored materials. 

Certification of bonded warehouse and current certificate of insurance must be 
received and approved prior to release of payment by contractor to subcontractor. 

5. Waste disposal, sanitary portable toilets, and temporary power will be provided by 
General Contractor. All other requirements are to be provided by this 
subcontractor. 

6. Check in with JMEG, LP Project Supt. upon arrival and departure of job site. Daily 
work reports must be turned in daily . Forms will be furnished at our field office. 

7. Upon the completion of the project, a record of as-built drawings must be provided. 

8. Latest contract documents will be located at the job site for review. 

9. Any questions regarding installation must be sent in writing to the Project Manager. 

10. Revisions are NOT to be made to the system unless written approval from JMEG, 
LP is received. 

11. Revision proposals are to include a scope describing the change as well as any 
delivery schedules. Proposals are to have a cost breakdown showing material 
labor, taxes, and fees. 

12. The subcontractor's personnel must attend JMEG, LP safety meeting weekly or 
conduct it's own with documentation to JMEG, LP. 

13. This is a drug free project. All persons detected under the influence will be 
removed from the project. 



EXHIBIT "G" Page 1 of 

CONTRACTOR FORMS AND INFORMATION 

SUBCONTRACTOR: R&D Professional Services 

RE: Love Field Terminal 

Dallas, TX 

Gentlemen: 

Certificate from contractor Appointing Officer or employee to supervise payment of 
employees, Exhibit "H" should be submitted with your first payroll. 

This is a State of Texas project and subject to the wage scale as listed in this Exhibit 
Note: These wage scales apply to on-site work only. 

Two copies of weekly certified payrolls are required on this project They shall be 
submitted weekly to JMEG, LP, 2941 Trade Center Dr., Suite #200, Carrollton TX 75007 
Attention: Randy Wissell, on Form WH-347 included in this Exhibit 
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I/OMjOSS HOD f. REVJSED 07/ 24 /fto r-SS 

THIS WAGE DETERMINATION ^A S *"rEPLACED OK 3 07/24 /no, ... . 
Ner,flfn] Densso " Number: TKO80058 04/30/2009 

Superseded GenersJ Decision Number: TX20070060 
Slate; Texas 

Construct a on Type: Building 

Ddi1 "' EIUS ' Ksuf "» n ««»™n Counc.es i„ 



BUjLDjMG CONSTRUCTION PRGJ£p?c Mr-^^ ■ i j 

^Il^l.^nr^rS^^ WAGE ™^?on for paving and 

UiJLiJ-o lUUuEmhL TO BUILDING CONSTRUCTION) 

Modification Number Publication Date 

02/08/2008 
03/28/2008 

2 4/11/2008 

3 06/06/2008 
' 12/05/2008 

5 02/23/2009 

6 04/10/2009 

BRTXOOOJ-006 O6/O3/2006 

Rates Fringes 
BRICKLAYER , n _ 

L-iliiii 6.48 

CARP0429-003 05/01/2000 ' ' ~ ~~ 

Rates Fringes 
CARPENTER. ...... c , c 

35 - 95 2*92 

ELEC002O-0O3 12/01/2006 

Rates Fringes 

Electricians: 

Cable Splicer S ifi * tn 

Electrician... * f'H 4.50+12.51 

; . — LLLLLLL' i'_ 4.50+12.5% 

ENG3017B-003 06/01/2008 ~ ' " 

Rates Fringe, 

Cranes : 

Hydraulic Crane {35 ton s 

under J ^ $ ?2 7Q 

Hydraulic over 35 B.60 
tons, Derricks, Overhead 
Gentry, St i f f 1 eg , Tower , 
etc., and Cranes with 



3». n 



Pi .1 ear i v i no or 
st t schernem £ . . 



IRON0263-00? 06/01/2007 



I r onv.'or k e r s : 

Structural 



't r a not 



S 20.10 



PLAS0G61-001 05/03/1 993 



4 . 60 



PLASTERER 

+ 5FTX0669-0Q1 04/01/2009 



Rates 
5 15.06 



' r i nges 
2 . 94 



R5tes Fringes 



SPRINKLER FITTER (Fire 

Sprinklers} ..... c ~ r n . 



14.30 



SUTX1989-005 11/01/1989 

Rates Fringes 
Acoustical Ins Lai let .• ] -., ]fi 

Brick Tender. ..... c r rt 

CEMENT MASON /CONCRETE FINISHER... $ l]. 3B 
DRY WALL HANGER 



FLOOR LAYER: CARPET [SOFT } 
FLOOR . . . . 



$ 11.7] 



S 13.13 



GLAZIER , 



$12.26 1.10 

IRONWORKER, REINFORCING. <; lfl ^ 

v JU,JJ 2.94 

Laborer, Unskilled [Excluding 
Landscape Laborers)....., ^ 3 7 58 

LATHER . . . „ 

' ' • • • • 5 17..-; 8 

Mechanical Insulator.... .....$ ] q 55 

Painters : 

Brush & Spray .....$ j 76 

Painters doing drywall 
finishing only _ $ -j g 



1 . 30 
1 . CM 
1 .00 

2.^0 



PAPERHANGER 

Plasterer tender 



Plumbers and Pipefitters 
(Including HVAC Work; 



-5 11.30 
5 9.00 

$ 12.80 



20 



] . 63 



Power equipment ope £ a tors; 

Backhoes S 10 . 64 ] . 4 1 

front End Loadei s ..... , $ 9, .11 

ROOFER, Including Built Up, 
Composition and Single Plv 

Roofs. $ 9.45 1 

Sheet metal worker (Including 

HVAC Work) ............ \ S 1 2.80 2,0b 

TILE SETTER $ 13.75 



WELDERS ~ Receive rate prescribed for craft peifoiming 
operation to which welding is incidental. 



tin] is ted classifications needed for work net .included within 
the scope of the classifications listed may be added after 
award only as provided in the labor standards contract clauses 
I 2 SC FB 5.5 (a) f] } fii j) , 



In the listing above, the "SU" designation means that rates 
listed under the identifier do not reflect collectively 
bargained wage and fringe benefit rates. Other designations 
indicate unions whose rates have been determined to be 
prevailing. 



WAGE DETERMINATION APPEALS PROCESS 

1.) Has there been an initial decision in the matter" 5 ^his can 
be: 

an existing published wage determination 

* a survey underlying a wage determination 

* a Wage and Hour Division letter setting forth a position on 
5 wage determination matter 

* s conformance [additional classification and rate) ruling 

On survey related matters, initial contact, including requests 
for summaries of surveys, should be with the Wage and Hour 
Regional Office for the area m which the survey was conducted 
because those Regional Offices have responsibility for the 
Davis-Bacon survey program. If the response from this initial 
contact is not satisfactory, then the process described in 2.) 
and 3.) should be followed. 

With regard to any other matter not yet ripe for the formal 
process described here, initial contact should be with the 
Branch of Construction Wage Determinations. Write to: 



Branch of Const. luct ion Wage 
W age and Hou 1 Di vjsj or. 
U.S. Department of Labor 



Det errm na 1 1 cms 



: /" J '-'"'^^uucn Avenue, H,W. 
Wotiii r : qr on , DC 202 j 

2. J 1/ the answer to the quesUon , n } , ^ _ 
interested party !tho « , ff , rt „, , _ ' " J ' e - then ^ n 

"view and reconside^t^ ' ^ ^ request 
f 2ee 2 9 C, Part ^rato r 

Wage and Hour Administrator 

U.S. Department of Labor 

200 Constitution Avenue, N.W. 

Washington, DC 20210 

The request should be accompanied by a full ^tatemenr „f th 

interested party's oo^tinn -„h j ' * -tenement of the 

i j * petition and by any information fwanp 

payment data, oroif-ci df^ri«H fn " i w ^ge 

'nteJLle! 2r J ? ^1^1 , ^! £ »f » ^ ^ " t favorably an 

Review Board f former 1 v the ' ' ° * Adroir '^trati ve 

-Jm-r^ ,ne Wage appeals Board). Write to: 

Administrative Review Board 
U.S. Department of Lsbor 
200 Constitution Avenue, N.W. 
Washington, DC 20210 

■i ■ i All decisions bv rhp M m - n i- c + *. * 

ov tne Adm,nistrative_R^iew Board are final. 



END OF GENERAL DECISION 



EXHIBIT "H 



CERTIFICATE FROM CONTRACTOR APPOINTING OFFICER OR 
EMPLOYEE TO SUPERVISE PAYMENT OF EMPLOYEES 

PROJECT NAME: Love Field Terminal Date: 2/8/2011 

LOCATION: Dallas, TX Project No.: 3345 

I hereby certify that we are a sub contractor to another sub contractor for construction in 
connection with construction of the above mentioned project, and that I have appointed 

— — - . whose signature appears below, to supervise payment of our 

employees beginning ; that he or she is in a position to have full 

knowledge of the facts set forth in the payroll documents, standard Monthly Employment 
Utilization Report, and in the statement of compliance required by the Copeland Act and 
the City of Dallas for which he or she is to execute with our full authority and approval until 
such time that I submit to the City of Dallas with a new certificate appointing some other 
person for the purpose herein above stated, 

_ Phone : 

Payroll Supervisor 



Attest 



R&D Professional Services 



B%tt£&zf ^ ' /%£ /or- % 

sH.B.No. 1669 

AN ACT 

relating to the duties of an operator of an underground facility and of an excavator 

regarding marking of the location of an underground facility 
BE IT ENACTED BY THE LEGISLATURE OF THE STATE OF TEXAS: 
SECTION I. Section 251.152, Utilities Code, is amended to read as fol lows- 
Sec. 251.152. INFORMATION INCLUDED IN NOTICE. The excavator shall include in the notice 

required under Section 251.151: 

(1) the name of the person serving the notice; 

(2) the location of the proposed area of excavation, including: 

(A) the street address, if available, and the location of the excavation at the street address; or 

(B) if there is no street address, an accurate description of the excavation area using any available 

designations such as the closest street, road, or intersection; 

(3) the name, address, and telephone number of the excavator or the excavator's company; 

(4) the excavator's Held telephone number, if one is available; 

(5) a telephone facsimile number, e-mail address, or another electronic number or address approved 

by the board to which an operator may send the notification required by Section 
251.157(d); 

£6] the starting date and time and the anticipated completion date of excavation; and 
£7} [(6)] a statement as to whether explosives will be used, 

SECTION 2. Section 251.157, Utilities Code, is amended by adding Subsection (d) to read as 
follows: 

{djNojLlmejjhan the 48th hour a fter the time the excavator gives to the notification center notice of 
intent to excavate, an operator contacted by the notification center shall notify the 
excavator of the operator's plans to not m ark the proximate location of an underground 
facility at or near the sit e of the proposed excavation. The operator must provide the 
notification by e-mail or facsi mile or by another verifiable electronic me thod approved 
by the board. ~ 

SECTION 3. This Act takes effect November 1, 2001. 



President of the Senate Speaker of the House 

3 certify that H.B. No. 1669 was passed by the House on April 26 s 2001, by a non-record vote. 



Chief Clerk of the House 

I certify that H.B. No. 1669 was passed by the Senate on May 22, 2001, by the following vote: Yeas 
30, Nays 0, 1 present, not voting. 



Secretary of the Senate 

APPROVED: ^ 

Date 



Governor 



H.B.No. 239^ 

AN ACT 

relating 10 fees, penalties, and training courses relating to notification of underground 
excavation. 

BE IT ENACTED BY THE LEGISLATURE OF THE STATE OF TEXAS- 
SECTION I . Section 25 \ .1 06, Utilities Code, is amended to read as follows 
Sec. 251 .106. PAYMENTS TO CORPORATION. Each time a notification center receives a 
call from an excavator under Section 251.151, the notification center shall pay the corporation 
teceots [m^mi). The corporation shall waive this charge for the remainder ofanv year in 
which the corporation receives $250,000 [$-500^] under this section. 
SECTION 2. Section 251.201, Utilities Code, is amended to read as follows- 
Sec. 251 20. 1. CIVIL FENALTY ORWARNING LETTER, (a) An excavator that violates 

more than MJOO fUOD]. IjjLgmn^^ attoraey decides not {a ^ l m J t _ 

m recover the civil p enalty, tfeeJaoai^ i rectors of t he^ oration may, in acTo^r^^ 
Section 253.201 1. give the excavator a warnin g letter and req uire, th e excavator to attend a safety 

board of its decision. " — ~ 

(b) If it is found at the trial on a civil penalty that the excavator has violated this chapter and 
has been assessed a penalty under this section or has received a w a min fi letter from the h oard 
one other time before the first anniversary of the date of the most rece^lall^thcTxcl^tor 
is liable for a civil penalty of not less than MJOO [$T00] or more than $2,000 [$m} 

(c) If it is found at the trial on a civil penalty that the excavator has violated this chapter and 
has been assessed a penalty under this section at least two other times before the first anniversary 
of the d ate of the most recent violation, or has been assessed a penalty at least one other time 
More the first anniyersmxM^ed^L the most rece nt v i olation and ha^eTv^^q 

$2J300 [$aOO] or more than $5,000 [■S-SQO], 

(d) In assessing the cjyjl penalty the court shall consider the actual damage to the facility the 
effect of the excavator's actions on the public health and safety, whether the violation was a ' 
mm act, and any good faith of the excavator in attempting to achieve compliance. 

(e) Venue for a proceeding UL^IJecn^^ under this section is in the county in 
which: J 

(1) all or part of the alleged violation occurred; 

(2) the defendant has its principal place of business in this state; or 

(3) the defendant resides, if in this state. 

(0 The appropriate county attorney or criminal district attorney shall bring the action to 
recover the civil penalty. 5 

(g) This section does not apply to a residential property owner excavating on the property 
owner's own residential lot. F H y 



SECTION 3. Subchapter E, Chapter 251, Utilities Code, is amended bv adding Section 
251.2011 to read as follows: ' 6 

gnMiLle^^ training course imd^r R„t\^ 



an 

or a 



fb) The boar d^hajjjr^jj^^^ recommendations from excavator s in 

SECTION 4. This Act takes effect September J 5 2001 , and applies to a violation that occurs 
on or after that date. A violation that occurs before that date is governed by the law in effect 
when the violation occurred, and that law is continued in effect for that purpose 



President of the Senate S^^^lJi^ | jc^ 

1 certify that H.B. No. 2391 was passed by the House on April 26, 2001, by a non-record 



vote. 



Chief Clerk of the House 



J' "- B - 2391 was P 2Ssed b y the Senate on May 22, 2001, by the following 

vote: Yeas 30, Nays 0, 1 present,, not voting. 



Secretary of the Senate 

APPROVED: 

Date 



Governor 



